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APPENDIX:  Reduced  Drawings  for  the  Single  Detached  Dwelling 
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PREFACE 


The  purpose  of  the  1991  Alberta  House  Cost  Comparison  Study  is  to  estimate  the  hard  construction  costs  of  a typical 
single  detached  house  in  ten  urban  centres  across  the  Province  and  a 24  unit  walkup  apartment  building  in  Edmonton 
and  Calgary. 

The  study  also  compares  the  current  1991  construction  costs  with  those  of  previous  years  in  the  selected  urban  centres. 
Emphasis  is  given  to  comparing  1991  costs  with  1990  costs  and  the  study  includes  an  analysis  of  the  differences. 

The  study  was  carried  out  by  the  firm  of  Helyar  & Associates  and  is  documented  in  three  reports: 

1991  Alberta  House  Cost  Comparison  Study:  Executive  Summary 

1991  Alberta  House  Cost  Comparison  Study:  Single  Detached  Dwelling 

1991  Alberta  House  Cost  Comparison  Study:  24  Unit  Walk-up  Apartment 


Additional  copies  of  any  of  these  reports  can  be  ordered  from  : 

ALBERTA  MUNICIPAL  AFFAIRS 
Housing  Division 

Research  and  Technical  Support  Section 

16th  Floor,  City  Centre 

10155-  102  Street 

Edmonton,  Alberta 

T5J  4L4 

Telephone  (403)  427-8150 
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1.0  INTRODUCTION 


1.0  INTRODUCTION 


1.1  Objectives 

The  objectives  of  the  1991  Alberta  House  Cost  Comparison  Study  were: 

1.  To  determine  1991  hard  residential  construction  costs  in  ten  selected  urban  centres  in  Alberta. 

2.  To  determine  reasons  for  differences  in  residential  construction  costs  in  the  selected  centres. 

3.  To  carry  out  detailed  comparisons  of  1991  costs  with  1990  costs  in  each  centre. 

4.  To  determine  and  comment  upon  residential  construction  cost  trends  over  the  last  eleven  years  in  each  centre. 

1 .2  Scope  of  Work 

The  1991  Study  examined  the  construction  costs  of  a typical  single  detached  house  and  a 24  unit  walk-up  apartment 
building. 

The  study  has  been  documented  in  three  reports  : 

1 991  Alberta  House  Cost  Comparison  Study:  Executive  Summary 

1991  Alberta  House  Cost  Comparison  Study:  Single  Detached  Dwelling 

1991  Alberta  House  Cost  Comparison  Study:  24  Unit  Walk-up  Apartment 

This  report  relates  to  the  Single  Detached  Dwelling  which  is  a four  level  split  with  lower  floor  unfinished,  vinyl  siding, 
asphalt  shingle  roof,  and  attached  double  garage. 
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1„0  ilSSTRODUCTfON 


Scope  of  Work  (continued) 

The  study  examined  single  detached  dwelling  construction  costs  in  the  following  urban  centres: 


1. 

Calgary 

6. 

Lethbridge 

2. 

Edmonton 

7. 

Lloydminster 

3. 

Fort  McMurray 

8. 

Medicine  Hat 

4. 

Grande  Prairie 

9. 

Peace  River 

5. 

Hinton 

10. 

Red  Deer 

The  cost  analyses  examined  construction  cost  differences  between  each  of  the  centres  and  identified  reasons  for 
those  differences  with  reference  to  such  factors  as: 

a)  material  costs, 

b)  labour  costs, 

c)  building  features  and  inclusions, 

d)  construction  specifications. 

e)  recent  market  activity  and 


f)  other  factors  as  appropriate. 


1.0  INTRODUCTION 


1 .2  Scope  of  Work  (continued) 

Cost  estimates  for  the  single  detached  dwelling  for  each  centre  include  all  structural,  finishing,  mechanical  and 

electrical  work  as  shown  and  specified  on  the  drawings.  Costs  have  not  been  included  for  the  following  items: 

a)  land  cost  and  site  clearance, 

b)  site  servicing, 

c)  site  development, 

d)  design  fees  and  disbursements, 

e)  legal  fees  and  disbursements, 

f)  marketing  and  real  estate  fees, 

g)  financing  costs, 

h)  appliances  (stove  and  refigerator),  and 

i)  builder’s  overhead  and  profit. 

1 .3  Drawings 

The  drawings  of  the  single  detached  dwelling  used  for  this  study  are  as  follows: 

a)  1 of  3:  Basement/foundation  plan  and  main/upper  floor  plan. 

b)  2 of  3:  Building  elevations. 

c)  3 of  3:  Building  sections  and  specifications 

Reduced  copies  of  these  drawings  are  attached  as  an  Appendix. 
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1.0  INTRODUCTfON 


1 .4  Approach 

Costs  are  provided  in  this  report  under  the  headings  of  "Labour  Item  Cost"  and  "Material/Equipment  Item  Cost".  The 
breakdowns  between  labour  and  material/equipment  costs  have  generally  been  provided  by  the  applicable  trade  contractors. 
Labour  rates  have  been  determined  through  research  and  discussion  with  those  contractors  and,  where  necessary,  realistic 
assessments  have  been  made  of  current  rates  by  examining  the  circumstances  of  the  particular  sub-trade  involved. 

Material  prices  have  been  established  by  evaluation  of  information  provided  by  materials  suppliers  and  trade 
contractors.  Discounts  have  been  applied  where  appropriate. 

Prior  to  1988  the  single  detached  dwelling  had  been  a 100  square  metre  (1 ,076  sq.ft.)  bungalow.  In  1988  the  design 
was  updated  to  a four  level  split  of  1 51  square  metres  (1 ,625  sq.  ft.)  finished  on  three  levels  and  complete  with  an 
attached  double  garage.  This  year  has  seen  a further  modification  to  the  specification  and  also  the  categories 
contained  in  the  detailed  costing.  These  revisions  have  been  made  so  as  to  better  represent  current  trends  and 
estimating  practices  in  the  residential  construction  industry.  Previous  years’  costs  have  been  revised  to  accommodate 
these  changes  and  thus  enable  trends  from  earlier  studies  to  remain  applicable. 

Changes  in  the  specification  are  minor  and  involve  the  upgrading  of  basement  insulation  from  R8  to  R12,  changing 
internal  doors  to  ribbon  cut  from  rotary  cut  as  previously  specified,  and  changing  windows  to  wood  casement 
from  aluminum  sliders. 

Cost  data  are  assembled  by  sub-trade  and  are  now  presented  in  1 5 trade  categories  plus  a category  for  miscellaneous. 

The  sub-trade  operations  are  combined  within  each  trade  category  in  order  to  reflect  industry  estimating  practice. 

The  substitution  of  the  Miscellaneous  category  for  On-site  Overhead  has  meant  that  the  items  now  included 
(i.e.  Garbage  Removal,  Cleaning  and  Permits)  more  closely  reflect  the  on-site  costs  associated  with  residential 
construction.  The  previous  On-site  Overhead  allowance  included  items  which  are  more  correctly  included  in  general 
contractor’s  overhead  and  profit. 

The  cost  effeots  of  market  forces  and  residential  construction  industry  conditions  are  addressed  in  Section  3.0 
"Commentary". 
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1.0  INTRODUCTION 


1 .5  Federal  Teixation 

Federal  Sales  Tax  (FST)  was  replaced  by  the  Goods  & Services  Tax  (GST)  on  January  1 , 1 991 . 

Prior  to  its  demise  on  December  31 , 1990,  FST  had  been  levied  on  materials  at  rates  of  9%  and  13.5%.  The  allocation 
of  the  differing  rates  was  defined  in  the  relevant  rules  and  regulations  but,  as  an  example,  the  higher  rate  was  applied 
to  items  such  as  carpet,  mechanical  equipment  and  lighting  fixtures.  There  were  exceptions  to  the  above,  some  items 
were  exempt  and  the  odd  one  or  two  had  different  rates  of  tax  applied. 

GST  however,  with  a few  exceptions,  has  a rate  of  7%  applied  to  all  goods  and  services. 

The  Federal  Government  has  instituted  a system  of  rebates  for  residential  construction  for  both  FST  and  GST,  The  rebate 
applicable  to  FST,  the  Federal  Sales  Tax  New  Housing  Rebate,  was  in  effect  throughout  1991 . This  rebate 
was  applied  to  the  purchase  price  of  the  house  at  the  rate  of  4.25%  (or  alternatively  a rate  of  $50  per  square  metre  of 
habitable  area  could  be  utilized).  To  qualify  certain  criteria  must  have  been  met: 

1 . The  construction  or  substantial  renovation  of  the  house  must  have  started  before  January  1 , 1 991 , which  meant 
that  the  footings  for  the  house  must  have  been  in  place  on  January  1 , 1991 . 

2.  The  house  must  not  have  been  occupied  as  a residence  between  the  commencement  of  construction  or  substantial 
renovation  and  January  1 , 1 991 . 

3.  The  house  must  have  been  substantially  completed,  meaning  at  least  90%  complete,  before  December  31 , 1991 . 

4.  Possession  of  the  house  must  have  been  transferred  after  December  31 , 1 990  and  before  December  31 , 1991. 

5.  GST  must  have  been  payable  on  the  transaction. 

The  amount  of  FST  rebate  would  have  been  2/3  of  the  Estimated  FST  (calculated  as  above)  if  possession  was  taken  before 
April  1 , 1991  and  would  have  been  1/3  of  the  Estimated  FST  if  possession  was  taken  between  April  2, 1991  and 
December  31 , 1991 . No  adjustment  has  been  made  in  this  study  for  the  FST  rebate. 


PAGE  7 


1.0  INTRODUCTION 


1 .5  Federal  Taxation  (continued) 

The  GST  rebate  is  calculated  as  follows: 

7%  GST  is  paid  on  the  full  sale  price  of  the  house.  Where  the  price  of  the  house  is  less  than  $350,000  the  purchaser 
will  receive  a GST  Rebate  equal  to  36%  of  the  GST  payable  or  $8,750,  whichever  is  less.  This  GST  Rebate  may  also  be 
assigned  to  the  vendor  at  the  time  of  sale  to  decrease  the  purchase  price  accordingly.  The  amount  of  the  GST  Rebate  is 
decreased  for  houses  in  the  $350,000  to  $450,000  price  range  and  there  is  no  GST  Rebate  for  any  portion  of  the  purchase 
price  if  the  house  price  is  greater  than  $450,000. 

This  rebate  is  an  ongoing  reduction  and  is  therefore  applicable  after  1991 . 

In  order  to  compare  1991  prices  with  those  of  previous  years  on  an  equitable  basis,  GST  has  been  added  to  the  cost  of 
the  dwellings  at  the  rate  of  4.48%.  This  represents  the  standard  GST  rate  of  7%  less  the  rebate  amount  of  36%  as 
defined  previously. 

Although  the  Federal  Sales  Tax  New  Housing  Rebate  is  not  applicable  to  the  dwelling  in  this  study,  it  can  be  seen  that, 
when  applied,  it  was  at  a rate  of  4.25%.  It  could,  therefore,  be  reasonably  argued  that  the  impact  of  GST  is  an 
addition  of  0.23%  on  the  full  cost  of  a dwelling,  (i.e.  4.48%  - 4.25%) 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  1 : Total  Building  Costs 

ITEM 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

Labour 

$24,200 

33.6% 

$24,884 

34.0% 

$26,746 

32.7% 

$25,351 

33.3% 

$26,954 

34.2% 

$23,882 

32.0% 

$22,759 

32.0% 

$24,106 

32.8% 

$25,557 

33.1% 

$25,232 

33.7% 

Material 

$47,746 

66.4% 

$48,397 

66.0% 

$55,085 

67.3% 

$50,730 

66.7% 

$51 ,752 

65.8% 

$50,698 

68.0% 

$48,442 

68.0% 

$49,423 

67.2% 

$51 ,653 

66.9% 

$49,588 

66.3% 

Total  1991 

$71 ,946 

$73,281 

$81,831 

$76,081 

$78,706 

$74,580 

$71 ,201 

$73,529 

$77,210 

$74,820 

Cost  / m2 

$476.46 

$485.30 

$541.93 

$503.85 

$521.23 

$493.91 

$471 .53 

$486.95 

$511.32 

$495.50 

Cost  / SF 

$44.27 

$45.10 

$50.36 

$46.82 

$48.43 

$45.90 

$43.82 

$45.25 

$47.51 

$46.04 

Cost  / SF 

1990 

$49.74 

$47.76 

$53.35 

$51.35 

$51.16 

$48.96 

$47.83 

$48.91 

$52.72 

$48.46 

Total  1990 

$80,825 

$77,618 

$86,697 

$83,444 

$83,128 

$79,565 

$77,717 

$79,472 

$85,676 

$78,751 

% Change 

From  1990 

-11.0% 

-5.6% 

-5.6% 

-8.8% 

-5.3% 

-6.3% 

-8.4% 

-7.5% 

-9.9% 

-5.0% 

For  comparison  purposes,  1990  and  previous  years  costs  were  adjusted  to  reflect 
the  1991  substitution  of  "Miscellaneous  Costs"  for  'Site  Overheads".  On  average, 
the  adjustments  result  in  a 5.7%  reduction . 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  2 : 

Comparative  Cost  Ratios 

LOCATION 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

CALGARY 

1.00 

1.02 

1.14 

1.06 

1.09 

1.04 

0.99 

1.02 

1.07 

1.04 

EDMONTON 

0.98 

1.00 

1.12 

1.04 

1.07 

1.02 

0.97 

1.00 

1.05 

1.02 

FORT 

McMURRAY 

0.88 

0.90 

1.00 

0.93 

0.96 

0.91 

0.87 

0.90 

0.94 

0.91 

GRANDE 

PRAIRIE 

0.95 

0.96 

1.08 

1.00 

1.03 

0.98 

0.94 

0.97 

1.01 

0.98 

HINTON 

0.91 

0.93 

1.04 

0.97 

1.00 

0.95 

0.90 

0.93 

0.98 

0.95 

LETHBRIDGE 

0.96 

0.98 

1.10 

1.02 

1.06 

1.00 

0.95 

0.99 

1.04 

1.00 

LLOYD- 

MINSTER 

1.01 

1.03 

1.15 

1.07 

1.11 

1.05 

1.00 

1.03 

1.08 

1.05 

MEDICINE 

HAT 

0.98 

1.00 

1.11 

1.03 

1.07 

1.01 

0.97 

1.00 

1.05 

1.02 

PEACE 

RIVER 

0.93 

0.95 

1.06 

0.99 

1.02 

0.97 

0.92 

0.95 

1.00 

0.97 

RED  DEER 

0.96 

0.98 

1.09 

1.02 

1.05 

1.00 

0.95 

0.98 

1.03 

1.00 

Note : The  ratios  represent  the  cost  for  a city  in  the  top  row  of  the  table  divided  by  the  cost  for  a 

city  listed  in  the  left  hand  column.  For  example,  Red  Deer  costs  are  1.02  times  Edmonton  costs. 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  3 : Comparative  Costs  1990 ' 

-1991 

LOCATION 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

Labour  Cost 

1991 

$24,200 

$24,884 

$26,746 

$25,351 

$26,954 

$23,882 

$22,759 

$24,106 

$25,557 

$25,232 

1990 

$26,049 

$24,544 

$27,198 

$25,901 

$27,122 

$24,416 

$22,765 

$24,289 

$26,748 

$24,595 

Difference 

($1 ,849) 

$340 

($452) 

($550) 

($168) 

($534) 

($6) 

($183) 

($1,191) 

$637 

% Difference 

-7.1% 

1 .4% 

-1 .7% 

-2.1% 

-0.6% 

-2.2% 

0.0% 

-0.8% 

-4.5% 

2.6% 

Material  Cost 

1991 

$47,746 

$48,397 

$55,085 

$50,730 

$51 ,752 

$50,698 

$48,442 

$49,423 

$51 ,653 

$49,588 

1990 

$54,776 

$53,074 

$59,499 

$57,543 

$56,006 

$55,149 

$54,952 

$55,183 

$58,928 

$54,156 

Difference 

($7,030) 

($4,677) 

($4,414) 

($6,813) 

($4,254) 

($4,451) 

($6,510) 

($5,760) 

($7,275) 

($4,568) 

% Difference 

-12.8% 

-8.8% 

-7.4% 

-1 1 .8% 

-7.6% 

-8.1% 

-1 1 .8% 

-10.4% 

-12.3% 

-8.4% 

Total  Cost 

1991 

$71 ,946 

$73,281 

$81,831 

$76,081 

$78,706 

$74,580 

$71 ,201 

$73,529 

$77,210 

$74,820 

1990 

$80,825 

$77,618 

$86,697 

$83,444 

$83,128 

$79,565 

$77,717 

$79,472 

$85,676 

$78,751 

Difference 

($8,879) 

($4,337) 

($4,866) 

($7,363) 

($4,422) 

($4,985) 

($6,516) 

($5,943) 

($8,466) 

($3,931) 

% Difference 

-1 1 .0% 

-5.6% 

-5.6% 

-8.8% 

-5.3% 

-6.3% 

-8.4% 

-7.5% 

-9.9% 

-5.0% 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.  4: 

COMPARATIVE  COSTS  BAR  CHART  1990  - 1991 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  5 : Comparative  Total  Building  Costs  1981  - 1991  (Nominal  Dollars) 

YEAR 

AVERAGE 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

1981 

$63,833 

$59,726 

$60,246 

$72,948 

$67,376 

- 

$63,235 

- 

$62,715 

- 

$60,587 

1982 

$61,891 

$55,665 

$56,933 

$69,797 

$61 ,432 

$64,063 

$62,699 

- 

$63,527 

- 

$61,009 

1983 

$58,195 

$52,742 

$53,911 

$64,924 

$61 ,042 

$59,872 

$57,988 

- 

$59,336 

- 

$55,746 

1984 

$60,019 

$53,635 

$53,992 

$68,124 

$64,307 

$62,536 

$58,475 

$63,934 

$60,002 

- 

$55,162 

1985 

$61,155 

$56,348 

$56,234 

$68,757 

$64,566 

$62,861 

$59,580 

$64,501 

$59,645 

- 

$57,907 

1986 

$63,563 

$58,280 

$58,540 

$72,088 

$67,832 

$66,207 

$61,513 

$65,720 

$61 ,789 

- 

$60,100 

1987 

$70,389 

$70,336 

$63,578 

$79,316 

$73,416 

$71 ,546 

$67,440 

$70,643 

$68,037 

- 

$69,187 

1988 

$73,530 

$72,470 

$67,581 

$80,284 

$76,430 

$74,065 

$71 ,697 

$72,046 

$71 ,887 

$77,401 

$71 ,436 

1989 

$77,251 

$76,456 

$72,217 

$82,886 

$79,715 

$77,968 

$75,748 

$74,471 

$76,332 

$80,511 

$76,204 

1990 

$81 ,289 

$80,825 

$77,618 

$86,697 

$83,444 

$83,128 

$79,565 

$77,717 

$79,472 

$85,676 

$78,751 

1991 

$75,319 

$71,946 

$73,281 

$81,831 

$76,081 

$78,706 

$74,580 

$71 ,201 

$73,529 

$77,210 

$74,820 

Notes ; 

1.  Hinton  was  not  included  in  the  1981  study. 

2.  Lloydminster  was  not  included  in  the  1981  through  1983  studies. 

3.  Peace  River  was  not  included  in  the  1981  through  1987  studies. 

4.  Costs  for  years  prior  to  1 988  have  been  adjusted  to  apply  to  the  split-level 
model  used  in  the  1988  study  instead  of  the  bungalow  used  in  previous  years. 

5.  Costs  for  years  prior  to  1991  have  been  adjusted  to  incorporate  the  current 
revised  detailed  costing  format. 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  6 : Comparative  Total  Building  Coats  1 981  ^ 

^1991  (inflation  Adjusted  Dollars) 

YEAR 

AVERAGE 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

1981 

$102,580 

$95,980 

$96,815 

$117,227 

$108,273 

- 

$101,619 

- 

$100,783 

- 

$97,363 

1982 

$89,741 

$80,714 

$82,553 

$101,206 

$89,076 

$92,891 

$90,914 

- 

$92,114 

- 

$88,463 

1983 

$79,727 

$72,257 

$73,858 

$88,946 

$83,628 

$82,025 

$79,444 

- 

$81 ,290 

- 

$76,372 

1984 

$80,065 

$71 ,549 

$72,025 

$90,877 

$85,786 

$83,423 

$78,006 

$85, 

,288 

$80,043 

$73,586 

1985 

$79,135 

$72,914 

$72,767 

$88,972 

$83,548 

$81 ,342 

$77,097 

$83, 

,464 

$77,181 

- 

$74,932 

1986 

$79,645 

$73,025 

$73,351 

$90,326 

$84,993 

$82,957 

$77,076 

$82, 

,347 

$77,422 

$75,305 

1987 

$84,607 

$84,544 

$76,421 

$95,338 

$88,246 

$85,998 

$81 ,063 

$84, 

,913 

$81 ,780 

- 

$83,163 

1988 

$86,030 

$84,790 

$79,070 

$93,932 

$89,423 

$86,656 

$83,885 

$84, 

,294 

$84,108 

$90, 

,559 

$83,580 

1989 

$86,521 

$85,631 

$80,883 

$92,832 

$89,281 

$87,324 

$84,838 

$83, 

,408 

$85,492 

$90, 

172 

$85,348 

1990 

$86,085 

$85,594 

$82,197 

$91,812 

$88,367 

$88,033 

$84,259 

$82, 

,302 

$84,161 

$90, 

731 

$83,397 

1991 

$75,319 

$71 ,946 

$73,281 

$81,831 

$76,081 

$78,706 

$74,580 

$71, 

,201 

$73,529 

$77, 

210 

$74,820 

Notes : 1.  Hinton  was  not  included  in  the  1981  study. 

2.  Lloydminster  was  not  included  in  the  1981  through  1983  studies. 

3.  Peace  River  was  not  included  in  the  1981  through  1987  studies. 

4.  Costs  for  years  prior  to  1988  have  been  adjusted  to  apply  to  the  split-level 
model  used  in  the  1988  study  instead  of  the  bungalow  used  in  previous  years. 

5.  Costs  for  years  prior  to  1991  have  been  adjusted  to  incorporate  the  current 
revised  detailed  costing  format. 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  7 : Comparative  Square  Foot  Unit  Costs  1981  - 1991  (Nominal  Dollars) 

YEAR 

AVERAGE 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

1981 

$39.28 

$36.75 

$37.07 

$44.89 

$41.46 

- 

$38.91 

- 

$38.59 

- 

$37.28 

1982 

$38.09 

$34.26 

$35.04 

$42.95 

$37.80 

$39.42 

$38.58 

- 

$39.09 

- 

$37.54 

1983 

$35.81 

$32.46 

$33.18 

$39.95 

$37.56 

$36.84 

$35.68 

- 

$36.51 

- 

$34.31 

1984 

$36.93 

$33.01 

$33.23 

$41.92 

$39.57 

$38.48 

$35.98 

$39.34 

$36.92 

- 

$33.95 

1985 

$37.63 

$34.68 

$34.61 

$42.31 

$39.73 

$38.68 

$36.66 

$39.69 

$36.70 

- 

$35.64 

1986 

$39.12 

$35.86 

$36.02 

$44.36 

$41 .74 

$40.74 

$37.85 

$40.44 

$38.02 

- 

$36.98 

1987 

$43.32 

$43.28 

$39.12 

$48.81 

$45.18 

$44.03 

$41.50 

$43.47 

$41.87 

- 

$42.58 

1988 

$45.25 

$44.60 

$41.59 

$49.41 

$47.03 

$45.58 

$44.12 

$44.34 

$44.24 

$47.63 

$43.96 

1989 

$47.54 

$47.05 

$44.44 

$51.01 

$49.06 

$47.98 

$46.61 

$45.83 

$46.97 

$49.55 

$46.89 

1990 

$50.02 

$49.74 

$47.76 

$53.35 

$51.35 

$51.16 

$48.96 

$47.83 

$48.91 

$52.72 

$48.46 

1991 

$46.35 

$44.27 

$45.10 

$50.36 

$46.82 

$48.43 

$45.90 

$43.82 

$45.25 

$47.51 

$46.04 

Notes: 

1.  Hinton  was  not  included  in  the  1981  study. 

2.  Lloydminster  was  not  included  in  the  1981  through  1983  studies. 

3.  Peace  River  was  not  included  in  the  1981  through  1987  studies. 

4.  Costs  for  years  prior  to  1 988  have  been  adjusted  to  apply  to  the  split-level 
model  used  in  the  1988  study  instead  of  the  bungalow  used  in  previous  years. 

5.  Costs  for  years  prior  to  1991  have  been  adjusted  to  incorporate  the  current 
revised  detailed  costing  format. 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  8 : Comparative  Square  Foot  Unit  Costs  1 981  - 1 991  (Inflation  Adj 

usted  Dollars) 

YEAR 

AVERAGE 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED  DEER 

1981 

$63.13 

$59.06 

$59.58 

$72.14 

$66.63 

- 

$62.53 

- 

$62.02 

- 

$59.92 

1982 

$55.23 

$49.67 

$50.80 

$62.28 

$54.82 

$57.16 

$55.95 

- 

$56.69 

- 

$54.44 

1983 

$49.06 

$44.47 

$45.45 

$54.74 

$51.46 

$50.48 

$48.89 

- 

$50.02 

$47.00 

1984 

$49.27 

$44.03 

$44.32 

$55.92 

$52.79 

$51.34 

$48.00 

$52.48 

$49.26 

$45.28 

1985 

$48.70 

$44.87 

$44.78 

$54.75 

$51.41 

$50.06 

$47.44 

$51.36 

$47.50 

- 

$46.11 

1986 

$49.01 

$44.94 

$45.14 

$55.59 

$52.30 

$51.05 

$47.43 

$50.68 

$47.64 

~ 

$46.34 

1987 

$52.07 

$52.03 

$47.03 

$58.67 

$54.31 

$52.92 

$49.88 

$52.25 

$50.33 

- 

$51.18 

1988 

$52.94 

$52.18 

$48.66 

$57.80 

$55.03 

$53.33 

$51.62 

$51.87 

$51.76 

$55.73 

$51.43 

1989 

$53.24 

$52.70 

$49.77 

$57.13 

$54.94 

$53.74 

$52.21 

$51.33 

$52.61 

$55.49 

$52.52 

1990 

$52.98 

$52.67 

$50.58 

$56.50 

$54.38 

$54.17 

$51.85 

$50.65 

$51.79 

$55.83 

$51.32 

1991 

$46.35 

$44.27 

$45.10 

$50.36 

$46.82 

$48.43 

$45.90 

$43.82 

$45.25 

$47.51 

$46.04 

Notes : 1.  Hinton  was  not  Included  in  the  1981  study. 

2.  Lloydminster  was  not  included  in  the  1981  through  1983  studies. 

3.  Peace  River  was  not  included  in  the  1981  through  1987  studies. 

4.  Costs  for  years  prior  to  1988  have  been  adjusted  to  apply  to  the  split-level 
mode!  used  in  the  1988  study  instead  of  the  bungalow  used  in  previous  years. 

5.  Costs  for  years  prior  to  1991  have  been  adjusted  to  incorporate  the  current 
revised  detailed  costing  format. 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9; 

COMPARATIVE  SO.  FT.  COSTS  1981  - 1991:  CALGARY 

Dollars  per  sq  ft 

$70  -] 


(O 

o 

CT) 


$60  H « 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1990 


Nominal  Dollars 


nflation  Adjusted  Dollars 


44.27 


1991 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9s 

COMPARATIVE  SQ.  FT.  COSTS  1981  - 1991:  EDMONTON 

Dollars  per  sq  ft 


$70 


$60 


$50  - 


$40 


$30 


$20 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1990  1991 


Nominal  Dollars 


Inflation  Adjusted  Dollars 
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2,0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD,9; 

COMPARATIVE  SO,  FT,  COSTS  1981  - 1991:  FORT  McMURRAY 
Dollars  per  sq  ft 


Nominal  Dollars 


nflation  Adjusted  Dollars 


50.36 


1991 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9; 

COMPARATIVE  SQ.  FT.  COSTS  1981  - 1991:  GRANDE  PRAIRIE 
Dollars  per  sq  ft 


Nominal  Dollars 


nflatlon  Adjusted  Dollars 


PAGE  21 


2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9: 

COMPARATIVE  SO.  FT.  COSTS  1981  - 1991:  HINTON 

Dollars  per  sq  ft 

$70  n 


$60  - 


$50  - 


$40 


$30  - 


$20 


(O 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1090 


Nominal  Dollars 


Inflation  Adjusted  Dollars 


48.43 


1991 
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2=0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD  = 9: 

COMPARATIVE  SQ=  FT.  COSTS  1981  - 1991:  LETHBRIDGE 

Dollars  per  sq  ft 

$70  n 


CO 

lO 

cvi 

<o 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1990 


Nominal  Dollars 


nflation  Adjusted  Dollars 


45.90 


1991 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9: 

COMPARATIVE  SO.  FT.  COSTS  1981  - 1991;  LLOYDMINSTER 
Dollars  per  sq  ft 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1990  1991 


Nominal  Dollars 


Inflation  Adjusted  Dollars 
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2M  SUMMARY  OF  FmOINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9s 

COMPARATIVE  SQ.  FT.  COSTS  1981  - 1991:  MEDICINE  HAT 


1981  1982  1983  1984  1985  1986  1987  1988  1989  1990  1991 


Nominal  Dollars 


Inflation  Adjusted  Dollars 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9: 

COMPARATIVE  SO.  FT.  COSTS  1981  - 1991:  PEACE  RIVER 
Dollars  per  sq  ft 

$70  -1 


Nominal  Dollars 


Inflation  Adjusted  Dollars 


47.51 


1991 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE  DETACHED  DWELLING 

CHART  SD.9s 

COMPARATIVE  SQ.  FT.  COSTS  1981  “ 1991:  RED  DEER 

Dollars  per  sq  ft 


$70 


$60  - 


$50 


$40 


$30 


$20 


1981 


1982 


1983 


1984 


1985 


1986 


1987 


1988 


1989 


1990 


1991 


Nomina!  Dollars 


Inflation  Adjusted  Dollars 
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2.0  SUMMARY  OF  FINDINGS  FOR  THE  SINGLE-DETACHED  DWELLING 


TABLE  SD.  10 : 

Trade  Division  CJost  Summaries 

TRADE 

CALGARY 

EDMONTON 

FORT 

McMURRAY 

GRANDE 

PRAIRIE 

HINTON 

LETHBRIDGE 

LLOYD- 

MINSTER 

MEDICINE 

HAT 

PEACE 

RIVER 

RED 

DEER 

1 . Excavation  & Backfill 

2,078 

2,050 

2,256 

1,561 

2,036 

2,096 

1,782 

2,290 

1,692 

2.167 

2.  Concrete  & Gravel 

8,400 

8,802 

10,534 

9,791 

10,333 

8,513 

7,854 

8,886 

9,032 

9,138 

3.  Rough  Carpentry 

1 1 ,758 

12,235 

13,640 

12,859 

13,139 

13,003 

11,764 

12,143 

13,042 

12,577 

4.  Roofing 

1,260 

1,305 

1,350 

1,278 

1,170 

1,224 

1,134 

1,260 

1,224 

1,359 

5.  Windows  & Doors 

4,349 

4,790 

5,362 

4,832 

4,777 

4,940 

4,859 

4,900 

5,597 

4,684 

6.  Exterior  Cladding 

6,034 

5,707 

6,538 

6,345 

6,396 

6,491 

5,685 

6,026 

6,284 

6,295 

7.  Plumbing 

5,000 

5,500 

6,000 

5,750 

6,000 

5,300 

5,285 

5,200 

6,050 

5,650 

8.  Electrical 

3,550 

3,800 

4,000 

3,850 

4,200 

3,250 

3,750 

3,400 

3,650 

3,575 

9.  Heating 

2,700 

2,700 

3,200 

2,850 

3,050 

2,800 

2,800 

2,610 

2,900 

2,775 

10.  Specialty  Items 

2,351 

2,326 

2.674 

2,652 

2,570 

2,551 

2,472 

2,605 

2,608 

2,445 

11.  Drywall,  Insulation,  Caulk 

5,961 

6.045 

6,248 

5,980 

6,256 

6,113 

6,295 

6,234 

5,982 

6,076 

12.  Cabinets  & Vanities 

4,205 

4,035 

4,595 

4.145 

4,180 

4,357 

4,060 

4,235 

4,395 

3,945 

13.  Painting.  Stain  & Lacquer 

2,559 

2.584 

2,805 

2,644 

2,663 

2,563 

2,564 

2,564 

2,806 

2,669 

14.  Interior  Finishing 

4,352 

4,308 

4,773 

4,382 

4,488 

4,339 

4,299 

4,293 

4,570 

4,422 

15.  Floor  Coverings 

2.814 

2,732 

3,457 

3,240 

3,088 

3,007 

2,795 

2,875 

3,357 

2,795 

16.  Miscellaneous 

1,490 

1,220 

890 

660 

985 

835 

750 

855 

710 

1,040 

Goods  & Services  Tax 

3,085 

3,142 

3,509 

3,262 

3,375 

3,198 

3,053 

3,153 

3,311 

3,208 

$71,946 

$73,261 

$81,831 

$78,706 

$74,580 

liiiioi: 

$73,529 

$77,210 

$74,820 
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3,0  COMMENTARY 


« n.i: 


3,0  COMMENTARY 


General 

Economic  Factors 

Canada’s  economy  experienced  the  full  effect  of  recession  in  1991  and  although  Ontario  and  Quebec  were  probably 
hardest  hit,  Alberta  did  not  get  by  unscathed.  The  problem  of  the  provincial  debt,  debt  financing  and  annual 
budget  deficits  meant  that  the  cuts  in  government  spending,  particularly  on  capital  construction  projects,  were 
continued  through  the  1991  budget  and  little  change  is  expected  through  1992. 

Despite  interest  rates  which  fell  significantly  through  1991 , in  November  the  Canadian  dollar  reached  it’s  strongest  level 
againt  the  US  dollar  since  1978  which  meant  that  national  and  provincial  exports  were  less  competitive  in  world  markets. 

The  latter  part  of  1990  and  early  1991  saw  a weakening  of  domestic  demand,  housing  starts  fell  and  retail  sales  declined. 

The  introduction  of  the  GST  in  January  1991  and  the  effects  of  the  Free  Trade  Agreement  with  the  United  States 
(e.g.  cross  border  shopping)  added  to  this  decline.  All  of  these  factors  have  led  to  a higher  unemployment  rate. 

In  addition  to  the  introduction  of  the  GST,  the  Federal  Government  cut  transfers  to  the  provinces  which  fund  health, 
education  and  social  assistance  programs.  These  measures,  among  others,  were  taken  to  reduce  the  national  debt 
but  in  many  respects  merely  passed  on  fiscal  problems  to  the  provinces.  The  political  instability  caused  by  the 
government’s  inability  to  resolve  the  national  unity  issue  continues  to  create  uncertainty  in  the  minds  of  foreign  investors. 

Oil  prices  have  remained  relatively  weak,  certainly  less  than  was  predicted  in  the  1991  provincial  budget  and  therefore  royalty 
revenues  have  been  lower  than  anticipated.  Several  major  companies  involved  in  the  oil  sector  have  continued  to  reduce 
staff  levels,  the  effects  of  which  have  been  most  strongly  felt  in  Calgary. 

The  very  modest  growth  in  Gross  Domestic  Product  in  the  province  of  just  under  one  percent  was  sustained  to  a large  extent  by 
projects  such  as  the  Lloydminster  heavy  oil  upgrader,  the  Caroline  sour  gas  plant  and  the  Alberta  Pacific  (Al  Pac)  forestry 
project.  While  these  projects  will  continue  through  1992,  they  are  not  sufficient  to  sustain  continued  growth. 

All  of  these  factors  have  contributed  to  a weakening  of  both  consumer  and  investor  confidence. 

On  the  positive  side,  a lower  bank  rate  has  seen  conventional  mortgage  interest  rates  fall  to  their  lowest  level  in  many  years. 
This  has,  to  a degree,  stimulated  new  house  construction  but  not  to  the  extent  that  a significant  turn  around  could  be  predicted. 
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3.1  General  (continued) 

Labour 

The  construction  of  residential  units  is  generally  undertaken  by  a home  builder  acting  in  the  capacity  of  a project  manager 
who  employs  sub-trades  to  undertake  the  work.  These  sub-trades  generally  use  non-union  labour  whose  rates  of  ;^ay 
are  determined  by  market  forces. 

With  the  exception  of  Calgary  and  Peace  River  where  significant  decreases  in  labour  rates  have  occurred,  the  other  centres 
have  remained  relatively  stable  throughout  1991.  Calgary’s  housing  starts  for  1989  and  1990  were  6000  and  7006 
respectively  and  in  1991  they  were  4744,  a substantial  reduction.  This  has  meant  that  a market  which  supported  a fairly  large 
number  of  sub-trades  has  shrunk  considerably  creating  an  extremely  competitive  environment  and  consequently  lower 
prices.  Again  in  Peace  River,  although  the  numbers  are  not  comparable  to  Calgary,  a tremendous  drop  off  in  housing  starts  has 
increased  competition  and  reduced  rates. 

Materials 

Material  prices  have  dropped  dramatically  in  all  centres,  Fort  McMurray  experiencing  the  least  decrease  at  7.4% 
and  Calgary  the  highest  at  1 2.8%,  the  average  being  9.94%.  While  the  reduction  has  been  experienced  "across  the  board" 
there  have  been  major  drops  in  the  prices  of  lumber,  floor  coverings  (carpet  and  vinyl)  and  drywall.  Lumber  prices,  It  should  be 
noted,  vary  considerably  throughout  the  year  and  are  generally  at  their  highest  in  late  spring/early  summer,  however  1991  saw 
prices  significantly  lower  than  in  1990. 

The  general  decrease  that  has  been  experienced  can  be  attributed  to  the  economy.  Lack  of  demand  for  materials  in  the  major 
markets  of  Quebec  and  Ontario  has  increased  competition  for  business  country  wide.  This  coupled  with  a decline  in  housing 
starts  in  Alberta  of  almost  30%  compared  to  1990  has  meant  that  suppliers  have  had  to  reduce  prices  to  remain  competitive. 
Sub-trades  have  also  had  to  cut  their  profit  margins  and  this  has  been  reflected  in  lower  prices.  The  comments  regarding  labour 
that  were  made  relative  to  Calgary  and  Peace  River  are  equally  applicable  to  materials. 
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3.2  Highlights  by  Centre 
Calgary 


Total  cost  of  construction  $71 ,946 

Cost  per  square  foot  $44.27 

Change  from  1 990  -1 1 .0% 

Difference  in  labour  cost  - 7.1  % 

Difference  in  material/equipment  cost  - 8.8% 


Calgary’s  single  detached  housing  starts  for  1991  were  down  by  25%  compared  to  1990.  The  total  of  4149  still  remained 
the  hignest  in  the  province  but  most  of  the  production  was,  as  In  previous  years,  aimed  at  the  high  end  of  the  market. 

Semi-detached,  row  and  apartment  starts  were  also  down  significantly,  showing  a drop  of  almost  59%,  which  contributed 
to  a major  downturn  in  the  overall  new  housing  market.  The  downturn  has  generated  lower  labour  and  material  rates  as 
competition  has  become  more  emulous.  Sub-trades  are  in  fact  competing  for  work  in  Red  Deer  and  Edmonton. 

Edmonton 


Total  cost  of  construction  $73,281 

Cost  per  square  foot  $45. 1 0 

Change  from  1 990  - 5.6% 

Difference  in  labour  cost  1 .4% 

Difference  in  material/equipment  cost  - 8.8% 


While  single  detached  housing  starts  in  Edmonton  for  1991  were  down  by  37%  compared  to  1990,  semi-detached,  row 
and  apartment  starts  were  up  by  over  12%.  The  overall  effect  on  new  house  construction  has,  therefore,  been  a reduction 
of  27%  which  is  less  than  the  drop  experienced  in  Calgary. 
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3.2  Highlights  by  Centre  (continued) 
Fort  McMurray 


Total  cost  of  construction  $81 ,831 

Cost  per  square  foot  $50.36 

Change  from  1 990  - 5.6% 

Difference  in  labour  cost  - 1 .7% 

Difference  in  material/equipment  cost  - 7.4% 


Fort  McMurray  is  still  the  most  expensive  centre,  of  the  ten  studied.  The  5.6%  decrease  in  price  is  comparable  to  other 
centres  but  might  have  been  greater  had  the  32  new  starts  not  been  primarily  in  the  Saprae  Creek  area  where  houses  are 
selling  in  the  $300,000  range.  The  cost  information  obtained  may  have  been  influenced  by  the  higher  specification  for 
these  dwellings. 

Grande  Prairie 


Total  cost  of  construction  $76,081 

Cost  per  square  foot  $46.82 

Change  from  1 990  - 8.8% 

Difference  in  labour  cost  - 2. 1 % 

Difference  in  material/equipment  cost  -1 1 .8% 


Single  family  starts  in  Grande  Prairie  have  declined,  but  by  only  14%,  the  least  of  any  of  the  centres,  with  the  exception 
of  Hinton  and  Lloydminster  where  there  were  increases.  Housing  activity  remains  reasonably  stable. 
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3.2  Highlights  by  Centre  (continued) 
Hinton 


Total  cost  of  construction  $78,706 

Cost  per  square  foot  $48.43 

Change  from  1 990  - 5.3% 

Difference  in  labour  cost  - 0.6% 

Difference  in  material/equipment  cost  - 7.6% 


Although  Hinton  has  seen  a steady  rise  in  housing  starts  over  the  last  four  years,  7 in  1988,  10  in  1989,  24  in  1990  and  40  in  1991 
the  effect  of  the  general  recession  in  industry  throughout  the  province  has  meant  that  prices  in  the  town  have  not  risen 
as  one  might  have  expected. 

Lethbridge 


Total  cost  of  construction  $74,580 

Cost  per  square  foot  $45.90 

Change  from  1 990  - 6.3% 

Difference  in  labour  cost  - 2.2% 

Difference  in  material/equipment  cost  - 8.1  % 


Housing  starts  in  Lethbridge  were  down  substantially  from  1990  showing  an  overall  drop  of  64%.  Single  family  starts  were 
down  46%,  to  a level  somewhat  lower  than  1988.  This  decline  in  activity  contributed  to  the  competitive  pricing  in  the  home 
construction  market. 
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3.2  Highlights  by  Centre  (continued) 
Lioydminster 


Total  cost  of  construction  $71 ,201 

Cost  per  square  foot  $43.82 

Change  from  1 990  - 8.4% 

Difference  in  labour  cost  0.0% 

Difference  in  material/equipment  cost  -1 1 .8% 


Single  family  housing  starts  in  Lioydminster  showed  an  increase  for  the  third  consecutive  year  with  74  homes  being 
started,  compared  to  45  in  1990  and  28  in  1989.  Most  of  the  activity  occurred  in  Alberta,  but  companies  vying  for  work  came 
from  both  sides  of  the  provincial  border  and  consequently  prices  remained  competitive. 

Medicine  Hat 


Total  cost  of  construction  $73,529 

Cost  per  square  foot  $45.25 

Change  from  1 990  - 7.5% 

Difference  in  labour  cost  - 0.8% 

Difference  in  material/equipment  cost  -1 0.4% 


Although  housing  starts  were  up  by  10%  in  Medicine  Hat  it  was  primarily  due  to  an  increase  of  65  apartment  units, 

83  being  constructed  in  1991  compared  to  18  in  1990.  Single  family  starts  were  down  19%  to  164  units,  the  lowest  number 
since  1988.  Costs  in  Medicine  Hat  remain  similar  to  those  in  Lethbridge,  the  other  major  centre  in  the  southern  part  of 
the  province  which  the  study  reviewed. 
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3.2  Highlights  by  Centre  (continued) 
Peace  River 


Total  cost  of  construction  $77,21 0 

Cost  per  square  foot  $47.51 

Change  from  1990  - 9.9% 

Difference  in  labour  cost  - 4.5% 

Difference  in  material/equipment  cost  -12.3% 


Peace  River  experienced  a very  small  increase  in  population  in  1991  having  acquired  a further  52  inhabitants.  Single  family 
starts  were  down  dramatically  to  10  in  1991 , from  23  in  1990,  and  a high  of  1 13  in  1989  following  the  construction  of  the 
Daishowa  pulp  mill.  While  costs  remain  high  because  of  the  remoteness  of  the  town,  fierce  competition  is  being  experienced 
from  other  centres  and  consequently  prices  have  shown  a marked  reduction. 

Red  Deer 


Total  cost  of  construction  $74,820 

Cost  per  square  foot  $46.04 

Change  from  1 990  - 5.0% 

Difference  in  labour  cost  2.6% 

Difference  in  material/equipment  cost  - 8.4% 


The  overall  decrease  in  cost  in  Red  Deer  is  the  lowest  of  any  of  the  centres  studied,  which  is  interesting  as  it  experienced  the 
the  lowest  increase  in  1990.  Single  family  starts  were  down  15%  and  overall  housing  starts  were  down  by  16%,  even  though 
the  city  experienced  an  increase  in  population  of  1 ,330.  Competition  for  work  in  Red  Deer  by  trades  from  other  centres 
contributes  to  lower  prices. 
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4.0  DETAILED  COST  ESTIMATES  BY  TRADE  DIVISION  FOR  EACH  CENTRE 


DETAILED  COST  ESTIMATES  FOR  CALGARY 


1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1991  I 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  CALGARY 

CONSTRUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 1 51  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.60 

178 

1.25 

371 

1.85 

549 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

6.00 

24 

15.00 

60 

21.00 

84 

11 

SUBTOTAL  - EXCAVATION 

4 19 

/m2GFA 

202 

431 

633 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.25 

93 

3.50 

259 

4.75 

352 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

4.90 

1,093 

4.90 

1,093 

TOTAL  ^ EXCAVATION  & BACKFILL 

13.76 

/m2GFA 

295 

1,783 

2,078 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

28.00 

1,120 

11.50 

460 

39.50 

1,580 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

9.00 

234 

5.00 

130 

14.00 

364 

CALGARY  - PAGE  1 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTBUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1 .0  m long 
including  6.35  mm  steel  plate. 

2 

No. 

9.00 

18 

24.00 

48 

33.00 

66 

2.1 

2.2.0 

) 0 i AL 

Reinforcing  steei  in  footings  and 

13.31 

/m2  GFA 

1,372 

638 

2,010 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.77 

201 

0.77 

201 

2.2.1 

2.2 

2.3 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL - REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

36 

1.52 

kg 

0.00 

0 

0 

0.77 

28 

229 

0.77 

28 

229 

/fniC 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

89.00 

445 

89.00 

445 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

89.00 

89 

89.00 

89 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

89.00 

1,246 

89.00 

1,246 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.00 

336 

33.00 

693 

49.00 

1,029 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

2.80 

126 

1.30 

59 

4.10 

184 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.40 

51 

0.65 

83 

1.05 

133 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA: 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

3.90 

55 

16.00 

224 

19.90 

279 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

3.90 

16 

16.00 

64 

19.90 

80 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

3.90 

27 

16.00 

112 

19.90 

139 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.28 

46 

1.28 

210 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.05 

78 

1.05 

78 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.65 

329 

6.60 

594 

10.25 

923 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.25 

158 

9.30 

279 

14.55 

437 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.25 

231 

9.30 

409 

14.55 

640 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50  X 0.6  m). 

1 

No. 

60.00 

60 

190.00 

190 

250.00 

250 

TOTAL  - CONCRETE  AND  GRAVB. 

55.63  ymaGFA 

2,923 

8,400 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

CALGARY 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 1 51  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.00 

892 

1.00 

892 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.63 

520 

0.63 

520 

- floor  Joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.10 

1,107 

2.10 

1,107 

- cross  bridging  (38  x 38  mm) 

114 

m 

0.00 

0 

0.40 

46 

0.40 

46 

- strapping  to  basement  wall, 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.63 

107 

0.63 

107 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.10 

36 

2.10 

36 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.00 

60 

1.00 

60 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.63 

230 

0.63 

230 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.60 

42 

0.60 

42 

3.1,1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

16.00 

128 

16.00 

128 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

14.50 

740 

14.50 

740 

1 0 mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

8.50 

570 

8.50 

570 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

tillRTrTTAI  - FRAMIKUT  MATPRIAI  Q 

61 

32^26 

shts 

/fn5>  APA 

0.00 

0 

0 

6.50 

397 

4 872 

6.50 

397 

A P70 

3.2.0 

OLID  i rtiMIvillMd  Ivin  1 IZ.niMl.o 

Material  Only  - Engineered  trusses 

at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 

fir  or  better. 

- Howe  4/4, 5.5  m (18)  span 

15 

No. 

0.00 

0 

30.00 

450 

30.00 

450 

- Howe  hip,  5.5  m (18)  span 

10 

No. 

0.00 

0 

50.00 

500 

50.00 

500 

q q 

- Howe  hip,  9.5  m (31)  span 

6 

D hiy  ■ 

No. 

0.00 

0 

o 

70.00 

420 

70.00 

420 

oUo  I U1  ML  - tlNvalNttrlcU  1 HUooco 

/ni^UrA 

ill 

IfO/U 

1 ,o/U 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.10 

8 

7.10 

28 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.10 

11 

7.10 

36 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

0.95 

6 

5.95 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.10 

8 

6.85 

27 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.10 

15 

6.85 

48 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

0.95 

8 

5.70 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.10 

8 

6.60 

26 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.10 

17 

6.60 

53 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

0.95 

9 

5.45 

49 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.31 

/m2GFA 

260 

89 

349 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.30 

255 

1.30 

255 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.80 

192 

4.80 

192 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.70 

29 

5.70 

29 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.05 

25 

2.05 

25 

- posts  (100  X 100  mm) 

3 

m 

0.00 

0 

2.30 

7 

2.30 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.05 

33 

2.05 

33 

- balustrade 

132 

m 

0.00 

0 

0.65 

86 

0.65 

86 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.14 

/m2GFA 

0 

625 

625 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

26.90 

4,062 

0.00 

0 

26.90 

4,062 
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1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1 991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  CALGARY 


CONSTRUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 1 51  m2 


Item 

Description 

Quantity  Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 No. 

480.00 

480 

0.00 

0 

480.00 

480 

TOTAL -ROUdHCARPENTFiy 

77  87  /m2GFA 

6,956 

11,756 

4, 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180  m2 

2.80 

504 

4.20 

756 

7.00 

1,260 

TOTAL- ROOFtNO 

8.3A  /m2<3FA 

504 

756 

1,266 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2,45  x 1.68  m 
in  two  panels. 

1 No. 

0.00 

0 

415.00 

415 

415.00 

415 

5.1.1 

C i'  ■ 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  x 1250  mm 

-900  x 1550  mm 

SUBTOTAL  ^ WINDOWS 

6 No. 

2 No. 

0.00 

0.00 

0 

0 

0 

250.00 

285.00 

1,500 

570 

250.00 

285.00 

1,500 

570 

0.1 

16p4d  /(TiSGrA 

2,485 

2,485 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mal/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

22.00 

22 

260.00 

260 

282.00 

282 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  813  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

22.00 

22 

210.00 

210 

232.00 

232 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1800  x 2085  x 35  mm. 

1 

No. 

65.00 

65 

680.00 

680 

745.00 

745 

5.2 

subtotal  - EXTERIOR  DOORS  & SCREENS 

8-34 

/m2GFA 

109 

1,150 

1,259 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 21 30  mm  high  raised 
cladwood  sectional  including  hardware. 

90.00 

515.00 

605.00 

1 

No. 

90 

515 

605 

TOTAL  - WINDOWS  AND  DOORS 

2$.8D 

199 

4,150 

4,349 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.75 

857 

11.25 

1,676 

17.00 

2,533 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

5.00 

220 

10.00 

440 

15.00 

660 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

SUBTOTAL  ^ SOFFIT  & FASCIA 

Eavestrough  and  downspouts, 

70 

m 

0.95 

67 

287 

2.80 

196 

636 

3.75 

263 

6,2 

6.3 

923 

aluminum  prefintshed  fittings. 

100 

m 

2.10 

210 

4.00 

400 

6.10 

610 

6.4 

Brick  facing  to  front  elevation. 

20 

m2 

50.00 

1,000 

41.00 

820 

91.00 

1,820 

6.5 

Parging  to  concrete  walls. 

10 

m2 

11.00 

110 

3.75 

38 

14.75 

148 

TOTAL  - eCTERKJR  CLADDING 

39.96  /m2GFA 

3^70 

3.034 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equai). 

1 

house 

1,750.00 

1,750 

1,250.00 

1,250 

3,000.00 

3,000 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  Imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 

house 

0.00 

0 

2,000.00 

2,000 

2,000.00 

2,000 

33.11 

/m2GFA 

1*760 

iiiiii  250 

5,000 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone;  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,200.00 

1,200 

1,500.00 

1,500 

2,700.00 

2,700 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

850.00 

850 

850.00 

850 

TOTAL  - ELECTRICAL 

23.51 

AI12GFA 

1,200 

2,350 

3,8$Q 

9. 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

300.00 

300 

850.00 

850 

1,150.00 

1,150 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

600.00 

600 

950.00 

950 

1,550.00 

1,550 

TOTAL  - HEATING 

1T88  7f«2GFA 

900 

1,000 

2,700 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 
Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

74.00 

74 

94.00 

94 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wail  by  2.4m  wide 
including  laminated  cedar  mantle. 

No. 

600.00 

600 

1,500.00 

1,500 

2,100.00 

2,100 

10.3 

Vacuum  System  - rough-in 

1 

house 

80.00 

80 

40.00 

40 

120.00 

120 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

31.00 

31 

37.00 

37 

TOTAL  - $PEOIALTYrrB4S 

15.67  /m2GFA 

70$ 

1,$45 

2,351 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.35 

2,121 

2.65 

1,677 

6.00 

3,798 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.05 

145 

0.75 

104 

1.80 

248 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

3.85 

655 

4.85 

825 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

4.99 

444 

6.09 

542 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.25 

65 

0.55 

142 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.25 

17 

0.55 

37 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.10 

143 

2.80 

190 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.76 

43 

1.36 

76 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.42 

46 

0.33 

36 

0.75 

82 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.90 

14 

0.40 

6 

1.30 

20 

TOTAL  - DRYWALL,  INSULATION  & CAULKINQ 

$9,48  /m2<3FA 

2,772 

3.189 

3,961 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

340.00 

2,380 

340.00 

2,380 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

220.00 

880 

220.00 

880 
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CALGARY 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

75.00 

525 

75.00 

525 

12  1 

SUBTOTAL  - CABINETRY  SUPPLY 

25.07 

/m2GFA 

0 

3,765 

3,785 

12.2 

Installation  Labour. 

1 

house 

420.00 

420 

0.00 

0 

420.00 

420 

TCfTAL-  CABINETS  AVANFRES 

27.85  /m2GFA 

111111111111 

420 



Biiiiliiiii 

iiiiiiii; 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

21 

m2 

7.60 

160 

3.20 

67 

10.80 

227 

13.1.1 

Interior  work  - Prepare,  prime  two 
coats  of  latex  or  semigloss 
paint  to  drywall,  etc. 

45, 

m2 

1.90 

857 

0.70 

316 

2.60 

1,173 

13.1.2 

Two  coats  semigloss  on  internal  doors 
and  frames. 

10 

No. 

21.00 

210 

7.00 

70 

28.00 

280 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

25.00 

175 

8.50 

60 

33.50 

235 

13.1.4 

Prepare,  prime,  one  coat  semigloss 
on  baseboards  and  shelving. 

193 

m 

0.90 

174 

0.28 

54 

1.18 

228 

13.1.5 

Prepare,  prime,  one  coat  semigloss 
on  handrails. 

4 

m 

2.40 

10 

1.20 

5 

3.60 

14 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

14.41 

/m2GFA 

1.600 

576 

9.176 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.00 

64 

3.25 

26 

11.25 

90 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  X 2130  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

28.00 

28 

98.00 

98 

13.2 

SUBTOTAL  - E)CTERIOR  PAINTING 

1.25 

/m2GFA 

134 

54 

188 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

2.05 

29 

6.05 

85 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

5.25 

84 

1.65 

26 

6.90 

110 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.29 

CD 

CM 

E 

140 

55 

195 

TOTAL- PAINTING.  STAIN  & LACQUER 

/m2GFA 

1,874 

2,559 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

52.00 

52 

52.00 

52 

- 71 1 X 2080  mm 

3 

No. 

0.00 

0 

57.00 

171 

57.00 

171 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

58.00 

348 

58.00 

348 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 
doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

43.00 

43 

43.00 

43 

- 1 220  X 2080  mm 

3 

No. 

0.00 

0 

80.00 

240 

80.00 

240 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

82.00 

82 

82.00 

82 

- 1524  X 2080  mm 

1 

No. 

0.00 

0 

86.00 

86 

86.00 

86 

- 1 830  X 2080  mm 

1 

7.40 

No. 

/m2GFA 

0.00 

0 

0 

96.00 

96 

1 118 

96.00 

96 

1,118 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

8.00 

32 

8.00 

32 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 
railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

105.00 

210 

105.00 

210 

14.2.2 

Select  grade  fir/hemlock  in  window 
and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.05 

379 

1.05 

379 

14.2.3 

Attic  access  hatch. 

-610  x610  mm  1 No. 

14.2 

14.3.0 

-762  x510  mm  1 No. 

SUBTOTAL  ^ CASINGS,  TRIMS  & HANDRAILS 

Lock  sets  to  exterior  doors. 

CVJ  O CM 

<P 

No. 

/m2GFA 

sets 

0.00 

0 

0 

0 

37.00 

74 

695 

72 

37.00 

74 

0.00 

36.00 

36.00 

€95 

72 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

35.00 

35 

35.00 

35 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CALGARY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

14.00 

98 

14.00 

98 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.00 

51 

17.00 

51 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.75 

/m2GFA 

0 

264 

264 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

8.00 

72 

8.00 

72 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

8.00 

16 

8.00 

16 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

8.00 

48 

8.00 

48 

i ji  A 

Ql  IRTHTAI  - lA/AQHRHOM  PTr^ 

/mPriFA 

0 

266 

266 

OUD  t V„/ I /\l.  ^ W/\Oilr«VM/VjlVI  MOvt^OOvJnitlOi  C 1 

I . /D 

14.5 

Mirrors 

2 

No. 

0.00 

0 

80.00 

160 

80.00 

160 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

11.00 

121 

11.00 

121 

- 500  mm  wide 

4 

m 

0.00 

0 

12.00 

48 

12.00 

48 

- 750  mm  wide 

5 

m 

0.00 

0 

16.00 

80 

16.00 

80 

14.7 

Finishing  Labour 

1 

house 

1,600.00 

1,600 

0.00 

0 

1,600.00 

1,600 

TOTAL  - INTERIOR  FINISHING 

28.82 

ym2GFA 

1.600 

2.752 

4,352 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


CALGARY 


GROSS  FLOOR  AREA ; 


151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.50 

477 

18.80 

1,993 

23.30 

2,470 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

6.00 

126 

10.40 

218 

16.40 

344 

TOTAL-  FLOOn  COVeilNGS 

1664 

iiiiiiij 

: - 603  ; 

2,211 

iiiiiiiii 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

750.00 

750 

750.00 

750 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

590.00 

590 

590.00 

590 

TOTAL  - MISCELLANEOUS 


9.87  /m2GFA 


1$0 


1,490 


SUBTOTAL-  CALGARY 


458.03  /m2GFA 


$23,162 


GOODS  & SERVICES  TAX 


$1,93$ 


$2.04r 


TOTAL-  CALGARY 


476^6  /mSGEA 


$24,200 


$47,746 


671,646 
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DETAILED  COST  ESTIMATES  FOR  EDMONTON 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  \wall  footings, 
and  bases. 

297 

m3 

0.63 

187 

1.17 

347 

1.80 

535 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

5.00 

20 

15.00 

60 

20.00 

80 

1.1 

subtotal - EXCAVATION 

4.07 

/m2GFA 

207 

407 

614 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.20 

89 

3.43 

254 

4.63 

343 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

4.90 

1,093 

4.90 

1,093 

TOTAL  - EXCAVATION  & BACKFILL 

13.58 

/m2GFA 

296 

1,754 

2,050 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

29.00 

1,160 

11.50 

460 

40.50 

1,620 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

10.25 

267 

5.00 

130 

15.25 

397 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1 .0  m long 
including  6.35  mm  steel  plate. 

2 

No. 

9.00 

18 

20.00 

40 

29.00 

58 

2 1 

2.2.0 

oUB  1 0 1 AL  - GniBBIlNlu 

Reinforcing  steel  in  footings  and 

1 3.74 

1,445 

630 

2,075 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.80 

209 

0.80 

209 

2.2.1 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL  r RBNFORClNG  STEEL 

20  MPa  concrete  in  200  x 450  mm 

36 

T58 

kg 

/m2GFA 

0.00 

0 

0 

0.80 

29 

0.80 

29 

2.2 

2.3 

238 

238 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

96.00 

480 

96.00 

480 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

96.00 

96 

96.00 

96 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

96.00 

1,344 

96.00 

1,344 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

33.50 

704 

50.00 

1,050 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

2.91 

131 

1.31 

59 

4.22 

190 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.45 

57 

0.65 

83 

1.10 

140 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

16.50 

231 

20.50 

287 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.00 

16 

16.50 

66 

20.50 

82 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

16.50 

116 

20.50 

144 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.28 

46 

1.28 

210 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.10 

81 

1.10 

81 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.65 

329 

7.20 

648 

10.85 

977 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.25 

158 

10.20 

306 

15.45 

464 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.25 

231 

10.20 

449 

15.45 

680 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50  X 0.6  m). 

1 

No. 

60.00 

60 

205.00 

205 

265.00 

265 

TOTAL  - CONCRETE  AND  GRAVEL 

5a29 

/mSGFA 

3,021 

8,802 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Tutal 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

0.98 

874 

0.98 

874 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.66 

545 

0.66 

545 

- floor  joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.35 

1,238 

2.35 

1,238 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.40 

46 

0.40 

46 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.66 

112 

0.66 

112 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.35 

40 

2.35 

40 

- miscellaneous  blocking 

60 

m 

0.00 

0 

0.98 

59 

0.98 

59 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.66 

241 

0.66 

241 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.55 

39 

0.55 

39 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

18.00 

144 

18.00 

144 

16  mm  subfloor  (t.&g.)  151  m2 

51 

shts 

0.00 

0 

16.00 

816 

16.00 

816 

10  mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

9.50 

637 

9.50 

637 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3 1 

3.2.0 

wall  sheathing.  169  m2 

SUBTOTAL - FRAMING  MATERIALS 

Material  Only  - Engineered  trusses 

61  shts 

fiA  *7tt 

0.00 

0 

0 

7.50 

458 

5,247 

7.50 

458 

5,247 

/ o /fiiii  varM 

at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

- Howe  4/4, 5.5  m (18’)  span 

15 

No. 

0.00 

0 

30.00 

450 

30.00 

450 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

50.00 

500 

50.00 

500 

- Howe  hip,  9.5  m (3T)  span 

IRTrtTAl  FMrSlMCCQirn  TCJl  iRiStR 

6 

9.07 

No. 

tmP  OFA 

0.00 

0 

0 

70.00 

420 

1370 

70.00 

420 

1,370 

ifiiA  vir^ 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

EDMONTON 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.35 

9 

7.35 

29 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.35 

12 

7.35 

37 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

0.95 

6 

5.95 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.35 

9 

7.10 

28 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.35 

16 

7.10 

50 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

0.95 

8 

5.70 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.35 

9 

6.85 

27 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.35 

19 

6.85 

55 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

0.95 

9 

5.45 

49 

3.3 

subtotal - STAIRS  MATERIAL 

2.36 

/m2GFA 

260 

97 

357 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.30 

255 

1.30 

255 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.10 

164 

4.10 

164 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.10 

26 

5.10 

26 

- treads  (38  X 140  mm) 

12 

m 

0.00 

0 

1.95 

23 

1.95 

23 

- posts  (1 00  X 100  mm) 

3 

m 

0.00 

0 

2.20 

7 

2.20 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

1.95 

31 

1.95 

31 

- balustrade 

132 

m 

0.00 

0 

0.65 

86 

0.65 

86 

3.4 

SUBTOTAL  - DECK  MATERIAL 

3.91 

/m2GFA 

0 

591 

591 

3.5 

Labour  Only  - complete  house  framing 

including  trusses  and  window 

installation. 

151 

m2 

27.75 

4.190 

0.00 

0 

27.75 

4.190 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

480.00 

480 

0.00 

0 

480.00 

480 

TOTAL  - ROUGH  CARPENTRY 

ei.03  /mZGFA 

4,930 

7,305 

12,235 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.90 

522 

4.35 

783 

7.25 

1,305 

TOTAL  - ROOFING 

S2a 

T63 

1,305 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1 .68  m 
in  two  panels. 

1 

No. 

0.00 

0 

500.00 

500 

500.00 

500 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

5i1 

- 900  X 1250  mm 

- 900  X 1550  mm 

SUBTOTAL - WINDOWS 

6 

2 

17.62 

No. 

No. 

/m?  GFA 

0.00 

0.00 

0 

0 

0 

260.00 

300.00 

1,560 

600 

2,660 

260.00 

300.00 

1,560 

600 

2,660 

VflRCi  V4l 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

290.00 

290 

315.00 

315 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  813  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

190.00 

190 

215.00 

215 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  X 2085  x 35  mm  . 

1 

No. 

70.00 

70 

865.00 

865 

935.00 

935 

5.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9,70 

/m2GFA 

120 

1,345 

1,465 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

100.00 

100 

565.00 

565 

665.00 

665 

TOTAL  - WINDOWS  AND  DOOR$ 

31*72  /m20FA 

220 

4,570 

4,790 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.60 

834 

10.40 

1,550 

16.00 

2,384 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

4.00 

176 

9.50 

418 

13.50 

594 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity  Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

6.2 

6.3 

Prefinished  aluminum  fascia. 

70  m 

5,23  /rii2GFA 

0.80 

56 

232 

2.00 

140 

558 

2.80 

196 

*7Q(\ 

Eavestrough  and  downspouts, 

/yu 

aluminum  prefinished  fittings. 

100  m 

1.56 

156 

3.64 

364 

5.20 

520 

6.4 

Brick  facing  to  front  elevation. 

20  m2 

51.15 

1,023 

41.25 

825 

92.40 

1,848 

6.5 

Parging  to  concrete  walls. 

10  m2 

11.65 

117 

4.85 

49 

16.50 

165 

TOTAL  - EXTERIOR  CLADDING 

37.79  /m2GFA 

2,362 

3^348 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 house 

2,040.00 

2,040 

1,360.00 

1,360 

3,400.00 

3,400 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 house 

0.00 

0 

2,100.00 

2,100 

2,100.00 

2,100 

36.42  /maoFA 

2,040 

3.460 

5,^00 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  Installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,350.00 

1,350 

1,550.00 

1,550 

2,900.00 

2,900 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

900.00 

900 

900.00 

900 

TOTAL  - ELECTRICAL 

2SJ7  /raSGFA 

1,35& 

2,450 

3,800 

9. 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

300.00 

300 

850.00 

850 

1,150.00 

1,150 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  x 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

600.00 

600 

950.00 

950 

1,550.00 

1,550 

TOTAL -HEATING 

17  88 

/mZGFA 

900 

1,800 

2,700 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

74.00 

74 

94.00 

94 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

625.00 

625 

1,450.00 

1,450 

2,075.00 

2,075 

10.3 

Vacuum  System  - rough-in 

1 

house 

80.00 

80 

40.00 

40 

120.00 

120 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

31.00 

31 

37.00 

37 

TOTAL  - SPECIALTY  ITEMS 

’•5  40  /m2GFA 

731  : 

1.S9S 

2.326 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walis  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.45 

2,184 

2.65 

1,677 

6.10 

3,861 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.05 

145 

0.90 

124 

1.95 

269 

11.3 

Ban  insulation  RSI-3.5  (R20) 
to  wails. 

170 

m2 

1.00 

170 

3.85 

655 

4.85 

825 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

4.99 

444 

6.09 

542 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.25 

65 

0.55 

142 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.25 

17 

0.55 

37 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.05 

139 

2.75 

187 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.75 

42 

1.35 

76 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.46 

50 

0.33 

36 

0.79 

86 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.90 

14 

0.40 

6 

1.30 

20 

TOTAL  - DRYWALL,  INSUUHON  & CAULKING 

40.03  /m2GFA 

2,840 

3,205 

$,045 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

320.00 

2,240 

320.00 

2,240 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

205.00 

820 

205.00 

820 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

SUBTOTAL  - CABINETRY  SUPPLY 

Installation  Labour. 

7 

23  74 

m 

ymn  GPA 

0.00 

0 

0 

75.00 

525 

3,585 

0 

75.00 

525 

3,585 

450 

12.2 

1 

house 

450.00 

450 

0.00 

450.00 

TOTAL  - CABINCTS  & VANmES 

26.72  /m2GFA 

L:,::..S::i::,^450 

4>03S 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

21 

m2 

7.60 

160 

3.20 

67 

10.80 

227 

13.1.1 

Interior  work  - Prepare,  prime  two 
coats  of  latex  or  semigloss 
paint  todrywall,  etc. 

451 

m2 

1.90 

857 

0.70 

316 

2.60 

1,173 

13.1.2 

Two  coats  semigloss  on  Internal  doors 
and  frames. 

10 

No. 

22.00 

220 

7.00 

70 

29.00 

290 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

27.00 

189 

8.50 

60 

35.50 

249 

13.1.4 

Prepare,  prime,  one  coat  semigloss 
on  baseboards  and  shelving. 

193 

m 

0.90 

174 

0.30 

58 

1.20 

232 

13.1.5 

Prepare,  prime,  one  coat  semigioss 
on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL - INTERIOR  PAINTING 

14.60 

/m2GFA 

1,624 

580 

2,204 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.50 

68 

3.25 

26 

11.75 

94 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  X 2130  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

28.00 

28 

98.00 

98 

13.2 

subtotal  - EXTERIOR  PAINTING 

1.27 

/m2GFA 

138 

54 

192 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

1.75 

25 

5.75 

81 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

5.25 

84 

1.45 

23 

6.70 

107 

iSTi 

fillRTOTAI  _ DFCK  R HAMnRAII  FINI.RH 

1.25 

/m2GFA 

140 

48 

188 

TOTAL  - PAINTING,  STAIN  & LACQUER 

17.11 

/Rf2GFA 

2,584 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

53.00 

53 

53.00 

53 

-711  X 2080  mm 

3 

No. 

0.00 

0 

59.00 

177 

59.00 

177 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

60.00 

360 

60.00 

360 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

EDMONTON 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.1.1 

Mahogany  faced  bi-foid  closet 

doors  compiete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

42.00 

42 

42.00 

42 

- 1220x2080  mm 

3 

No. 

0.00 

0 

78.00 

234 

78.00 

234 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

81.00 

81 

81.00 

81 

- 1524x2080  mm 

1 

No. 

0.00 

0 

85.00 

85 

85.00 

85 

- 1 830  X 2080  mm 

1 

No. 

0.00 

0 

0 

96.00 

96 

1128 

96.00 

96 

1 i 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

IficO 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

7.00 

28 

7.00 

28 

14.2.1 

Hemiock  wood  railing  c/w  spindies, 

raiiing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

105.00 

210 

105.00 

210 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.20 

433 

1.20 

433 

14.2.3 

Attic  access  hatch. 

-610  x610  mm  1 No. 

1^0 

-762  x510  mm  1 No. 

oiitax/^TAi  'iroiftAts  LiAMnoMt  ^ 

2 

No. 

0.00 

0 

n 

40.00 

80 

40.00 

80 

14.3.0 

oUd  1 U 1 AL  - OAollHoOj  i Hlfvio  & nAiMUHAILo 

Lock  sets  to  exterior  doors. 

4.97 

2 

/me  varA 

sets 

0.00 

V 

0 

36.00 

751 

72 

36.00 

751 

72 

14.3.1 

Security  deadboltc 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

EDMONTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.50 

53 

17.50 

53 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.79 

/m2GFA 

0 

270 

270 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

8.00 

72 

8.00 

72 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.00 

12 

6.00 

12 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.00 

36 

6.00 

36 

14.4 

SUBTOTAL  ^ WASHROOM  ACCESSORIES.  ETC. 

1.66 

/m2GFA 

0 

250 

250 

14.5 

Mirrors 

2 

No. 

0.00 

0 

80.00 

160 

80.00 

160 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

11.00 

121 

11.00 

121 

- 500  mm  wide 

4 

m 

0.00 

0 

12.00 

48 

12.00 

48 

- 750  mm  wide 

5 

m 

0.00 

0 

16.00 

80 

16.00 

80 

14.7 

Finishing  Labour 

1 

house 

1,500.00 

1,500 

0.00 

0 

1,500.00 

1,500 

TOTAL  - INTERIOR  FINISHING 

28.53  /m2GFA 

1,580 

2,88$ 

4,308 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

EDMONTON 

NOVEMBER  1991 

GROSS  FLOOR  AREA : 151  m2 

Item 

Description 

Quantity  Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106  m2 

4.50 

477 

18.10 

1,919 

22.60 

2,396 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21  m2 

6.00 

126 

10.00 

210 

16.00 

336 

TOTAL  - FLOOR  GOVeiINGS 

iiii&iiiiiiiii: 

603 

alias' 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 house 

0.00 

0 

550.00 

550 

550.00 

550 

16.2 

Cleaning 

1 house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 house 

0.00 

0 

520.00 

520 

520.00 

520 

TOTAL  - MISCELLANEOUS 

$.08  /ni2GFA 

150 

1,070 

1,220 

464.50  /m20FA 

$23,817 

$70,139 

OOODS&^VICESTAX 

$1,067 

$2,075 

$6,142 

TOTAL- 

EDMONTON 

465.30  /m2GFA 

$24,884 

$46,397 

$76,281 
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DETAILED  COST  ESTIMATES  FOR  FORT  McMURRAY 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.80 

238 

1.20 

356 

2.00 

594 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

6.00 

24 

15.00 

60 

21.00 

84 

1.1 

SUBTOTAL  r EXCAVATION 

4.49 

/m2GFA 

262 

416 

678 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.30 

96 

2.70 

200 

4.00 

296 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

5.75 

1,282 

5.75 

1,282 

TOTAL  ^ EXCAVATION  & BACKFILL 

14.94 

/m2GFA 

358 

1,898 

2,256 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

31.00 

1,240 

15.00 

600 

46.00 

1,840 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

11.00 

286 

6.20 

161 

17.20 

447 
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1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1 991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 151  m2 


Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

2.1 

2.2.0 

Teleposts  - 73  mm  x 1.0  m long 
including  6.35  mm  steel  plate. 

SUBTOTAL  - CRIBBING 

2 

No. 

/m2GFA 

9.00 

18 

1,544 

20.00 

40 

801 

29.00 

58 

2.345 

Reinforcing  steel  in  footings  and 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.85 

222 

0.85 

222 

2.2.1 

2.2 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL - REINFORCING  ST^L 

20  MPa  concrete  in  200  x 450  mm 

36 

1.67 

kg 

/m2GFA 

0.00 

0 

:,0 

0.85 

31 

252 

0.85 

31 

252 

2.3 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

125.00 

625 

125.00 

625 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

125.00 

125 

125.00 

125 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

125.00 

1,750 

125.00 

1,750 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

43.00 

903 

59.50 

1,250 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.95 

178 

1.70 

77 

5.65 

254 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.50 

64 

0.75 

95 

1.25 

159 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.15 

58 

19.80 

277 

23.95 

335 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.15 

17 

19.80 

79 

23.95 

96 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.15 

29 

19.80 

139 

23.95 

168 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.34 

56 

1.34 

220 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.15 

85 

1.15 

85 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.85 

347 

9.40 

846 

13.25 

1,193 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.25 

158 

13.50 

405 

18.75 

563 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.25 

231 

13.50 

594 

18.75 

825 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50  X 0.6  m). 

1 

No. 

60.00 

60 

230.00 

230 

290.00 

290 

TOTAL-  CONCF^E  AND  GRAVEL 

6076 

/«12GFA 

3,195 

7,339 

10,534 
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1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1 991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  FORT  McMURRAY 


CONSTRUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 151  m2 


Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.20 

1,070 

1.20 

1,070 

- Interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.70 

578 

0.70 

578 

- floor  joists  (38  X 235  mm) 

527 

m 

0.00 

0 

2.80 

1,476 

2.80 

1,476 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.48 

55 

0.48 

55 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.70 

119 

0.70 

119 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.80 

48 

2.80 

48 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.20 

72 

1.20 

72 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.70 

255 

0.70 

255 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.63 

44 

0.63 

44 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shls 

0.00 

0 

21.00 

168 

21.00 

168 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

20.00 

1,020 

20.00 

1,020 

10  mm  roof,  ext.  grade  180  m2 

67 

shts 

0.00 

0 

11.00 

737 

11.00 

737 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

SUBTOTAL  - FRAMING  Materials 

61 

40.99 

shts 

/mi^RFA 

0.00 

0 

0 

9.00 

549 

6,190 

9.00 

549 

6,190 

3.2.0 

Material  Only  - Engineered  trusses 
at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

/1H£  xjll  fZ  ■ 

- Howe  4/4, 5.5  m (18')  span 

15 

No. 

0.00 

0 

35.00 

525 

35.00 

525 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

50.00 

500 

50.00 

500 

3.2 

- Howe  hip,  9.5  m (3T)  span 

SUBTOTAL  - ENGINEERED  TRUSSES 

6 

9.65 

No. 

/m2GFA 

0.00 

0 

0 

72.00 

432 

1,457 

72.00 

432 

1,457 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.25 

21 

2.70 

11 

7.95 

32 

38  X 235  mm  treads 

5 

m 

5.25 

26 

2.70 

14 

7.95 

40 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.25 

32 

1.10 

7 

6.35 

38 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.70 

11 

7.70 

31 

38  X 235  mm  treads 

7 

m 

5.00 

35 

2.70 

19 

7.70 

54 

6.4  mm  fir  plywood  in  risers 

8 

m 

5.00 

40 

1.10 

9 

6.10 

49 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.70 

11 

7.45 

30 

38  X 235  mm  treads 

8 

m 

4.75 

38 

2.70 

22 

7.45 

60 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.75 

43 

1.10 

10 

5.85 

53 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.55 

/m2GFA 

273 

112 

385 

3.4.0 

Deck  Material 
- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.35 

265 

1.35 

265 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.45 

178 

4.45 

178 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.40 

27 

5.40 

27 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.20 

26 

2.20 

26 

- posts  (1 00  X 100  mm) 

3 

m 

0.00 

0 

2.35 

7 

2.35 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.20 

35 

2.20 

35 

- balustrade 

132 

m 

0.00 

0 

0.72 

95 

0.72 

95 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.19 

/m2  GFA 

0 

633 

633 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

29.50 

4,455 

0.00 

0 

29.50 

4,455 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

520.00 

520 

0.00 

0 

520.00 

520 

TOTAL  - ROUGH  CARPENTRY 

90.33  /m2GFA 

5,248 

8,392 

iiliiiiiii 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

3.10 

558 

4.40 

792 

7.50 

1,350 

TOTAL -ROOFING 

S94  /m2GFA 

SS8 

782 

1,$S0 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

540.00 

540 

540.00 

540 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  X 1 250  mm 

6 

No. 

0.00 

0 

300.00 

1,800 

300.00 

1,800 

5.1 

- 900  X 1550  mm 

SUBTOTAL - WINDOWS 

2 

No. 

0.00 

0 

0 

330.00 

660 

330.00 

660 

19.87 

/m2  GFA 

3,000 

3,000 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

29.00 

29 

290.00 

290 

319.00 

319 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

29.00 

29 

210.00 

210 

239.00 

239 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1800  x 2085  x 35  mm  . 

1 

No. 

74.00 

74 

1,000.00 

1,000 

1,074.00 

1,074 

5,2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

10,81 

/m2GFA 

132 

1,500 

1,632 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

120.00 

120 

610.00 

610 

730.00 

730 

TOTAL  - WINDOWS  AND  DOORS 

35^51 

M20FA 

252 

5,110 

5,362 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

6.75 

1,006 

12.20 

1,818 

18.95 

2,824 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

5.35 

235 

10.50 

462 

15.85 

697 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

70 

m 

0.95 

67 

2.25 

158 

3.20 

224 

6.2 

6.3 

Subtotal  - soffit  & fascia 

Eavestrough  and  downspouts. 

6 11 

/m2GFA 

302 

620 

922 

aluminum  prefinished  fittings. 

100 

m 

1.70 

170 

4.20 

420 

5.90 

590 

6.4 

Brick  facing  to  front  elevation. 

20 

m2 

54.00 

1,080 

47.50 

950 

101.50 

2,030 

6.5 

Parging  to  concrete  walls. 

10 

m2 

11.65 

117 

5.60 

56 

17.25 

173 

TOTAL  - EXreRK)R  CLADDING 

43.30  /m2GFA 

3,$$4 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 

house 

2,150.00 

2,150 

1,500.00 

1,500 

3,650.00 

3,650 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 

house 

0.00 

0 

2,350.00 

2,350 

2,350.00 

2,350 

39.74 

/rt)2GFA 

iiiiiiiiii 

6,000 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPU'D 

FORT  McMURRAY 

CONSTRUCTION  COST  ES'RMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  Installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone;  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,450.00 

1,450 

1,650.00 

1,650 

3,100.00 

3,100 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

900.00 

900 

900.00 

900 

TOTAL -ELECTRICAL 

2849 

ym2GFA 

1,4$Q 

2^50 

4,000 

9. 

HEA-RNG 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

400.00 

400 

1,000.00 

1,000 

1,400.00 

1,400 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  x 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

700.00 

700 

1,100.00 

1,100 

1 ,800.00 

1,800 

TOTAL- HEATING 

21>19  MZQFA 

1*100 

2*100 

3,200 

FORT  McMURRAY  - PAGE  9 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

22.00 

22 

79.00 

79 

101.00 

101 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

700.00 

700 

1,700.00 

1,700 

2,400.00 

2,400 

10.3 

Vacuum  System  - rough-in 

1 

house 

90.00 

90 

44.00 

44 

134.00 

134 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.75 

7 

32.00 

32 

38.75 

39 

TOTAL-  SPEaALTYITB^S 

17^71 

/ffl2GFA 

m 

1,^5 

Hum 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- wails  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.30 

2,089 

2.76 

1,747 

6.06 

3,836 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.35 

186 

1.10 

152 

2.45 

338 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

4.15 

706 

5.15 

876 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

5.70 

507 

6.80 

605 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.26 

67 

0.56 

145 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.26 

18 

0.56 

38 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.35 

160 

3.05 

207 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.86 

48 

1.46 

82 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.50 

55 

0.42 

46 

0.92 

100 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.95 

14 

0.47 

7 

1.42 

21 

TOTAL  - DRYWALL,  INSULATION  CAULKING 

41,38 

/m2GFA 

2,791 

$,457 

6,248 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

365.00 

2,555 

365.00 

2,555 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

245.00 

980 

245.00 

980 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 
Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

85.00 

595 

85.00 

595 

12.1 . : 

12.2 

SUBTOTAL- CABINETRY  SUPPLY 

Installation  Labour. 

27.35 

1 

/m2GFA 

house 

465.00 

0 

465 

0.00 

4.130 

0 

465.00 

4.130 

465 

TOTAL  - CABINETS  & VANITIES 

30.43  /m2GFA 

4,130 

13. 

PAINTING.  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

21 

m2 

7.80 

164 

3.20 

67 

11.00 

231 

13.1.1 

Interior  work  - Prepare,  prime  two 
coats  of  latex  or  semigloss 
paint  to  drywall,  etc. 

451 

m2 

2.05 

925 

0.75 

338 

2.80 

1,263 

13.1.2 

Two  coats  semigloss  on  internal  doors 
and  frames. 

10 

No. 

27.00 

270 

7.50 

75 

34.50 

345 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

33.00 

231 

9.00 

63 

42.00 

294 

13.1.4 

Prepare,  prime,  one  coat  semigloss 
on  baseboards  and  shelving. 

193 

m 

0.93 

179 

0.32 

62 

1.25 

241 

13.1.5 

Prepare,  prime,  one  coat  semigloss 
on  handrails. 

4 

m 

2.60 

10 

1.30 

5 

3.90 

16 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigioss 
on  balustrade. 

2 

m 

8.50 

17 

2.50 

5 

11.00 

22 

13.1 

SUBTOTAL  - interior  PAINTING 

15.97 

/m2GFA 

1.796 

615 

2.411 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.75 

70 

3.25 

26 

12.00 

96 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  x2130  mm  garage  door 
and  frame. 

1 

No. 

80.00 

80 

28.00 

28 

108.00 

108 

13.2 

SUBTOTAL  - EXTERIOR  PAINTING 

1,35 

/m2GFA 

150 

54 

204 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.15 

58 

1.75 

25 

5.90 

83 

13.3.1 

Stain  finish  to  deck  handrail  and 

balustrade. 

16 

m 

5.25 

84 

1.45 

23 

6.70 

107 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.26 

/m2  GFA 

142 

48 

190 

TOTAL  - PAINTING,  STAIN  & LACQUER 

1850 

/m2GFA 

2.080 

wwmmmJ:-: 

2.005 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

60.00 

60 

60.00 

60 

- 71 1 X 2080  mm 

3 

No. 

0.00 

0 

67.00 

201 

67.00 

201 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

68.00 

408 

68.00 

408 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLR) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 
doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

48.00 

48 

48.00 

48 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

86.00 

258 

86.00 

258 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

90.00 

90 

90.00 

90 

- 1 524  X 2080  mm 

1 

No. 

0.00 

0 

95.00 

95 

95.00 

95 

14  1 

- 1 830  X 2080  mm 

1 

8.41 

No. 

/rTl2GFA 

0.00 

0 

0 

110.00 

110 

1,270 

110.00 

110 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

1,270 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

8.00 

32 

8.00 

32 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 
railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

130.00 

260 

130.00 

260 

14.2.2 

Select  grade  fir/hemlock  in  window 
and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

- doors  144  m 
-base  173  m 

361 

m 

0.00 

0 

1.30 

469 

1.30 

469 

14.2.3 

Attic  access  hatch. 

- 610  X 610  mm  1 No. 

14.2 

-762  x510  mm  1 No. 

SUBTOTAL  - CASINGS,  TRIMS  & HANDRAILS 

Lock  sets  to  exterior  doors. 

2 

No. 

/i*viO  OCT  A 

0.00 

0 

46.00 

92 

46.00 

92 

14.3.0 

o»t)D 

2 

ifnd\3rf\ 

sets 

0.00 

0 

0 

38.00 

853 

76 

38.00 

853 

76 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

33.00 

33 

33.00 

33 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

FORT  McMURRAY 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.50 

53 

17.50 

53 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

1.82 

7m2GFA 

0 

275 

275 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

9.00 

81 

9.00 

81 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

70.00 

140 

70.00 

140 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

7.00 

14 

7.00 

14 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

7.00 

42 

7.00 

42 

14.4 

SUBTOTAL  - WASHROOM  ACCESSORIES,  FTC. 

1.83 

/m2GFA 

0 

277 

277 

14.5 

Mirrors 

2 

No. 

0.00 

0 

85.00 

170 

85.00 

170 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

0.00 

0 

14.00 

56 

14.00 

56 

- 750  mm  wide 

5 

m 

0.00 

0 

18.00 

90 

18.00 

90 

14.7 

Finishing  Labour 

1 

house 

1,650.00 

1,650 

0.00 

0 

1,650.00 

1,650 

TOTAL  - INTERIOR  FINISHING 

31  B1 

/m2GFA 

1,350 

3,123 

4,77$ 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


FORTMcMURRAY 


GROSS  FLOOR  AREA : 


151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nyion  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.75 

504 

23.90 

2,533 

28.65 

3,037 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

7.00 

147 

13.00 

273 

20.00 

420 

TOTAL- FLOOR COVeriNGS 

22.89  M12GFA 

651 

2,806.:: 

3,457 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

350.00 

350 

350.00 

350 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

390.00 

390 

390.00 

390 

TOTAL  - MISCELLANEOUS 


3.89  /m2GFA 


ISO 


?40 


SUBTOTAL  - FORTMCMURRAY 


$25  599 


$78,322 


5ia69  /maoFA 


$52,723 


GOODS  & SERVICES  TAX 


$’'  147 


total-  FORTMcMURRAY 


541.93  ym2GFA 


$28,74$ 


$81,831 
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DETAILED  COST  ESTIMATES  FOR  GRANDE  PRAIRIE 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.58 

172 

1.00 

297 

1.58 

469 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

5.00 

20 

8.00 

32 

13.00 

52 

1.1 

SUBTOTAL- EXCAVATION 

3.45 

/m2GFA 

192 

329 

521 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

0.95 

70 

1.05 

78 

2.00 

148 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

4.00 

892 

4.00 

892 

TOTAL  - EXCAVATION  & BACKFILL 

10.34 

/m2GFA 

262 

1,299 

1,561 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

25.00 

1,000 

12.50 

500 

37.50 

1,500 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

9.75 

254 

5.50 

143 

15.25 

397 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teieposts  - 73  mm  x 1 .0  m long 

2.1 

2.2.0 

including  6.35  mm  steel  plate. 

SUBTOTAL  - CRIBBING 

Reinforcing  steel  in  footings  and 

2 

12.93 

No. 

8.00 

16 

20.00 

40 

683 

28.00 

56 

1,953 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.80 

209 

0.80 

209 

2.2.1 

2.2 

2.3 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL  - REINFORCING  STEEL 

36 

1.58 

kg 

/m2  GFA 

0.00 

0 

0 

0.80 

29 

238 

0.80 

29 

238 

20  MPa  concrete  in  200  x 450  mm 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

124.00 

620 

124.00 

620 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

124.00 

124 

124.00 

124 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

124.00 

1,736 

124.00 

1,736 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

40.00 

840 

56.50 

1,187 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.20 

144 

1.40 

63 

4.60 

207 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.47 

60 

0.70 

89 

1.17 

149 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

15.00 

210 

19.00 

266 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.00 

16 

15.00 

60 

19.00 

76 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

15.00 

105 

19.00 

133 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.30 

49 

1.30 

213 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.20 

89 

1.20 

89 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.70 

333 

9.30 

837 

13.00 

1,170 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.25 

158 

13.20 

396 

18.45 

554 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.25 

231 

13.20 

581 

18.45 

812 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50x0.6  m). 

1 

No. 

60.00 

60 

205.00 

205 

265.00 

265 

TOTAL  - CONCF^E  AND  GRAVEL 

64  84 

/ftl^GFA 

6*925 

9*791 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.05 

937 

1.05 

937 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.70 

578 

0.70 

578 

- floor  joists  (38  X 235  mm) 

527 

m 

0.00 

0 

2.48 

1,307 

2.48 

1,307 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.42 

48 

0.42 

48 

full  height  - (38x  89  mm) 

170 

m 

0.00 

0 

0.70 

119 

0.70 

119 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.48 

42 

2.48 

42 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.05 

63 

1.05 

63 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.70 

255 

0.70 

255 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.57 

40 

0.57 

40 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

19.00 

152 

19.00 

152 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

17.00 

867 

17.00 

867 

10  mm  roof,  ext.  grade  180  m2 

67 

shts 

0.00 

0 

10.00 

670 

10.00 

670 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

SUBTOTAL- FRAMING  MATERIALS 

Material  Only  - Engineered  trusses 

61 

36.86 

shts 

/m2GFA 

0.00 

0 

0 

8.00 

488 

8.00 

488 

3.2.0 

5,566 

5,566 

at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 

fir  or  better. 

- Howe  4/4, 5.5  m (1 8’)  span 

15 

No. 

0.00 

0 

31.00 

465 

31.00 

465 

- Howe  hip,  5.5  m (1 8’)  span 

10 

No. 

0.00 

0 

50.00 

500 

50.00 

500 

3.2 

- Howe  hip,  9.5  m (31’)  span 

SUBTOTAL  - ENGINEERED  TRUSSES 

6 

9.33 

No. 

/maGFA 

0.00 

0 

0 

74.00 

444 

1,409 

74.00 

444 

1,409 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTlOfJ  COST  ESTIMATE 

GRANDE  PRAIRIE 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.45 

10 

7.45 

30 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.45 

12 

7.45 

37 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

1.00 

6 

6.00 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.45 

10 

7.20 

29 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.45 

17 

7.20 

50 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

1.00 

8 

5.75 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.45 

10 

6.95 

28 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.45 

20 

6.95 

56 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

1.00 

9 

5.50 

50 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.39 

/m2  GFA 

260 

101 

361 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.40 

274 

1.40 

274 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.40 

176 

4.40 

176 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.45 

27 

5.45 

27 

-treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.05 

25 

2.05 

25 

- posts  (1 00  X 100  mm) 

3 

m 

0.00 

0 

2.30 

7 

2.30 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.05 

33 

2.05 

33 

- balustrade 

132 

m 

0.00 

0 

0.70 

92 

0.70 

92 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.20 

/m2GFA 

0 

634 

634 

3.5 

Labour  Only  - complete  house  framing 

including  trusses  and  window 

installation. 

151 

m2 

29.00 

4,379 

0.00 

0 

29.00 

4.379 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

510.00 

510 

0.00 

0 

510.00 

510 

TOTAL-  ROUGH  CARPENTRY 

85.16  /mZGFA 

6,149 

7,710 

1^850 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.75 

495 

4.35 

783 

7.10 

1,278 

TOTAL  - ROORNQ 

8.46  /fn2GFA 

495 

783 

1,278 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1 .68  m 
in  two  panels. 

1 

No. 

0.00 

0 

525.00 

525 

525.00 

525 

5.1.1 

Wood  casement  windows  in 
naturai  wood  fir  casings. 

- 900  X 1250  mm 

6 

No. 

0.00 

0 

260.00 

1,560 

260.00 

1,560 

K 1 

- 900  X 1550  mm 

QiinTnTAi  ^ ift/iMnn\A/o 

2 

17  7ft 

No. 

/m2GFA 

0.00 

0 

0 

300.00 

600 

300.00 

600 

1 /./O 

2,685 

2,685 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

280.00 

280 

305.00 

305 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

190.00 

190 

215.00 

215 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1800  X 2085  x 35  mm  . 

1 

No. 

72.00 

72 

895.00 

895 

967.00 

967 

6.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.85 

/m2GFA 

122 

1,365 

1,487 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

120.00 

120 

540.00 

660.00 

540 

660 

TOTAL  - WINCaDWS  AND  DOOftS 

3^00  /m2GPA 

242 

4^90 

4,832 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

6.20 

924 

12.10 

1,803 

18.30 

2,727 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

5.30 

233 

10.20 

449 

15.50 

682 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

70 

m 

1.05 

74 

2.40 

168 

3.45 

242 

6.2 

6.3 

SUBTOTAL  - SOFPI  f & FASCIA 

Eavestrough  and  downspouts, 

6.12 

/m2  GFA 

307 

617 

924 

aluminum  prefinished  fittings. 

100 

m 

1.70 

170 

4.20 

420 

5.90 

590 

6.4 

Brick  facing  to  front  elevation. 

20 

m2 

53.00 

1,060 

44.00 

880 

97.00 

1,940 

6.5 

Parging  to  concrete  walls. 

10 

m2 

11.65 

117 

4.85 

49 

16.50 

165 

TOTAL  - EXTERIOR  CLAODINO 

42.02  /ra20FA 

2^77 

3J6ft 

6*345 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 

outside  hose  bibs  (Emco  or  equal). 

1 

house 

2,100.00 

2,100 

1,450.00 

1,450 

3,550.00 

3,550 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 

stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 

house 

0.00 

0 

2,200.00 

2,200 

2,200.00 

2,200 

3aO0  /m2GFA 

^100 

3*650 

5*750 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,400.00 

1,400 

1,600.00 

1,600 

3,000.00 

3,000 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

850.00 

850 

850.00 

850 

TOTAL  - ELECTRICAL 

25*5&  /ra2GFA 

1,400 

2,450 

3,850 

9. 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

350.00 

350 

900.00 

900 

1 ,250.00 

1,250 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  x 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

600.00 

600 

1,000.00 

1,000 

1,600.00 

1,600 

TOTAL -HEADNO 

18.87 

/m2<3FA 

950 

1,900 

2,850 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

78.00 

78 

98.00 

98 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

675.00 

675 

1,700.00 

1,700 

2,375.00 

2,375 

10.3 

Vacuum  System  - rough-in 

1 

house 

90.00 

90 

50.00 

50 

140.00 

140 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

33.00 

33 

39.00 

39 

TOTAL  - SPECIALTY  TmMS 

/m20FA 

791 

1,861 

2.6S2 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- wails  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.30 

2,089 

2.65 

1,677 

5.95 

3,766 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

0.90 

124 

0.90 

124 

1.80 

248 

11.3 

Batt  insulation  RSi-3.5  (R20) 
to  walls. 

170 

m2 

0.90 

153 

4.05 

689 

4.95 

842 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

5.20 

463 

6.30 

561 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.25 

65 

0.55 

142 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.25 

17 

0.55 

37 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.20 

150 

2.90 

197 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.80 

45 

1.40 

78 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.46 

50 

0.33 

36 

0.79 

86 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.95 

14 

0.45 

7 

1.40 

21 

TOTAL  - DRYWALL,  INSUUTION  ^ CAULKING 

39.60  /m2GFA 

2.708 

3,272 

5.980 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

330.00 

2,310 

330.00 

2,310 

12.1.1 

Kitchen  wail  cabinets  - supply. 

4 

m 

0.00 

0 

215.00 

860 

215.00 

860 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

GRANDE  PRAIRIE 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour  Labour 

Unit  Rate  Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

75.00 

525 

75.00 

525 

12.2 

Installation  Labour. 

1 

house 

450.00 

u 

450 

0.00 

0 

450.00 

3,695 

450 

TOTAL  - CABINETS  & VANITIES 

2745  /m2GFA 

3,095 

‘"‘4,145"' 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.60 

160 

3.20 

67 

10.80 

227 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  to  drywall,  etc. 

451 

m2 

1.90 

857 

0.75 

338 

2.65 

1,195 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

23.00 

230 

7.00 

70 

30.00 

300 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

29.00 

203 

8.50 

60 

37.50 

263 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.90 

174 

0.30 

58 

1.20 

232 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

131 

13.2.0 

Prepare,  prime,  one  coat  semigioss 
on  balustrade. 

2 

m 

7.50 

15 

2.80 

6 

10.30 

21 

SUBTOTAL - INTERIOR  PAINTING 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

14.91 

8 

/m2GFA 

m2 

8.50 

1,648 

68 

3.40 

603 

27 

11.90 

2,251 

95 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  x 2130  mm  garage  door 
and  frame. 

OlliaTT^T'AI  CVTCDI/^D  DAIM’nM^ 

1 

No. 

70.00 

70 

28.00 

28 

65 

98.00 

98 

193 

13.2 

oUdiiJiAL tXitHIvHPAIIMiiNCa 

1.28 

/m^  varA 

138 

13.3.0 

stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

1.75 

25 

5.75 

81 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

6.00 

96 

1.45 

23 

7.45 

119 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.32 

2 

0 

CM 

E 

152 

48 

200 

TOTAL-  PAINTING,  STAIN  ^ LACQUER 

1751 

/R12GFA 

1,938 

2,644 

14. 

INTERIOR  FINISHING 

14.1.0 

interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

44.00 

44 

44.00 

44 

- 71 1 X 2080  mm 

3 

No. 

0.00 

0 

49.00 

147 

49.00 

147 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

50.00 

300 

50.00 

300 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

GRANDE  PRAIRIE 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

38.00 

38 

38.00 

38 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

72.00 

216 

72.00 

216 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

75.00 

75 

75.00 

75 

- 1524  x2080  mm 

1 

No. 

0.00 

0 

78.00 

78 

78.00 

78 

- 1 830  X 2080  mm 

1 

No. 

0.00 

0 

90.00 

90 

90.00 

90 

14»1 

14.2.0 

SUBTOTAL - INTERIOR  DOORS 

Select  grade  fir/hemlock  in  handrail 

6,54 

/m2GFA 

0 

988 

988 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

8.00 

32 

8.00 

32 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

110.00 

220 

110.00 

220 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.27 

458 

1.27 

458 

14.2.3 

Attic  access  hatch. 

- 610  X 610  mm  1 No. 

14.2 

- 762  x510  mm  1 No. 

SUBTOTAL  - CASINGS,  TRIMS  & HANDRAILS 

2 

5.23 

No. 

/m2GFA 

0.00 

0 

0 

40.00 

80 

790 

40.00 

80 

7Qn 

14.3.0 

Lock  sets  to  exterior  doors. 

2 

sets 

0.00 

0 

34.00 

68 

34.00 

fu\J 

68 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

GRANDE  PRAIRIE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

19.00 

57 

19.00 

57 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

1.00 

11 

1.00 

11 

14.3 

SUBTOTAL - DOOR  HARDWARE 

1.81 

/m2  GFA 

0 

273 

273 

14.4.0 

Washroom  accessories 

- 3 No.  toiiet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

9.00 

81 

9.00 

81 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

7.00 

14 

7.00 

14 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

7.00 

42 

7.00 

42 

14.4 

SUBTOTAL  - WASHROOM  ACCESSORIES,  ETC. 

1.77 

/m2  GFA 

0 

267 

267 

14.5 

Mirrors 

2 

No. 

0.00 

0 

85.00 

170 

85.00 

170 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

0.00 

0 

13.00 

52 

13.00 

52 

- 750  mm  wide 

5 

m 

0.00 

0 

17.00 

85 

17.00 

85 

14.7 

Finishing  Labour 

1 

house 

1,625.00 

1,625 

0.00 

0 

1,625.00 

1,625 

TOTAL  - INTERIOR  FINISHING 

29.02  /m2GFA 

1.625 

2,757 

4.382 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTBUCTION  COST  ESTIMATE 

GRANDE  PRAIRIE 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.10 

435 

22.90 

2,427 

27.00 

2,862 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

6.00 

126 

12.00 

252 

18.00 

378 

TOTAL  - FLOOR  COVERINGS 

?140  /«12GFA 

K::::::::::-.-,.  561 

3,240 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

220.00 

220 

220.00 

220 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

290.00 

290 

290.00 

290 

TOTAL  - MISCELLANEOUS 

4.3? 

/mSGFA 

ISO 

510 

560 

■”  SUBTOTAL  - GRANDE  PRAIRIE 

482  25 

/«)2GFA 

mmmmrn 

$72,019 

GOODS  & ^VICESTAX 

$1,087 

$2  17$ 

$3,252 

TOTAL- 

GRANDE  PRAIRIE 

503.85  /m^GFA 

$25,351 

$50,730 

$76,081 

GRANDE  PRAIRIE  - PAGE  16 


DETAILED  COST  ESTIMATES  FOR  HINTON 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.60 

178 

1.05 

312 

1.65 

490 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

5.00 

20 

14.00 

56 

19.00 

76 

1.1 

SUBTOTAL  - EXCAVATION 

3.75 

/m2QFA 

198 

368 

566 

1.2 

Backfill  to  basement  walls,  footings, 

and  grade  beams. 

74 

m3 

1.20 

89 

3.60 

266 

4.80 

355 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

5.00 

1,115 

5.00 

1,115 

TOTAL  - EXCAVATION  & BACKFILL 

13-48 

/m2GFA 

287 

1,749 

2,036 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

32.00 

1,280 

13.50 

540 

45.50 

1,820 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

12.00 

312 

5.50 

143 

17.50 

455 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1.0  m long 

including  6.35  mm  steel  plate. 

SUBTOTAL - CRIBBING 

Reinforcing  steel  in  footings  and 

2 

No. 

/m2QFA 

9.00 

18 

1 610 

20.00 

40 

723 

29.00 

58 

2.2.0 

2,333 

basement  wails  (material  only). 

261 

kg 

0.00 

0 

0.82 

214 

0.82 

214 

2.2.1 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL  ^ REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

36 

kg 

0.00 

0 

0.82 

30 

0.82 

30 

2.2i'-- 

2.3 

244 

244 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

126.00 

630 

126.00 

630 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

126.00 

126 

126.00 

126 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

126.00 

1,764 

126.00 

1,764 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

18.50 

389 

37.00 

777 

55.50 

1,166 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

4.30 

194 

1.45 

65 

5.75 

259 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.50 

64 

0.90 

114 

1.40 

178 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

12.75 

179 

16.75 

235 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.00 

16 

12.75 

51 

16.75 

67 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

12.75 

89 

16.75 

117 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.05 

172 

0.31 

51 

1.36 

223 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.15 

85 

1.15 

85 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

4.20 

378 

9.45 

850 

13.65 

1,229 

2.16 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.65 

170 

13.00 

390 

18.65 

560 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.65 

249 

13.00 

572 

18.65 

821 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68x1.50x0.6  m). 

1 

No. 

63.00 

63 

235.00 

235 

298.00 

298 

TOTAL  - CONCRETE  AND  GRAVEL 

llleiAli 

ym2GFA 

3.387 

6.946 

10.333 

HINTON  - PAGE  3 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.05 

937 

1.05 

937 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.75 

619 

0.75 

619 

- floor  joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.70 

1.423 

2.70 

1,423 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.45 

51 

0.45 

51 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.75 

128 

0.75 

128 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.70 

46 

2.70 

46 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.05 

63 

1.05 

63 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.75 

274 

0.75 

274 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.60 

42 

0.60 

42 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

19.75 

158 

19.75 

158 

16  mm  subfloor  (t.&  g.)  1 51  m2 

51 

shts 

0.00 

0 

17.50 

893 

17.50 

893 

10  mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

10.25 

687 

10.25 

687 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

SUBTOTAL  - FRAMING  MATERIALS 

61 

38.46 

shts 

/m2  GFA 

0.00 

0 

8.00 

488 

5^807 

8.00 

488 

5,807 

3.2.0 

Material  Only  - Engineered  trusses 
at  600  mm  O.C.,  38  X 89  mm  No.  2 grade 
fir  or  better. 

- Howe  4/4, 5.5  m (1 8’)  span 

15 

No. 

0.00 

0 

26.00 

390 

26.00 

390 

- Howe  hip,  5.5  m (1 8’)  span 

10 

No. 

0.00 

0 

45.00 

450 

45.00 

450 

3.2 

- Howe  hip,  9.5  m (31  ’)  span 

SUBTOTAL - engineered  TRUSSES 

6 

■ 8.07 

No. 

/m2GFA 

0.00 

0 

, 0 ■ 

63.00 

378 

1.218 

63.00 

378 

1.218 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

HINTON 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.25 

21 

2.70 

11 

7.95 

32 

38  X 235  mm  treads 

5 

m 

5.25 

26 

2.70 

14 

7.95 

40 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.25 

32 

1.00 

6 

6.25 

38 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.70 

11 

7.70 

31 

38  X 235  mm  treads 

7 

m 

5.00 

35 

2.70 

19 

7.70 

54 

6.4  mm  fir  plywood  in  risers 

8 

m 

5.00 

40 

1.00 

8 

6.00 

48 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.70 

11 

7.45 

30 

38  X 235  mm  treads 

8 

m 

4.75 

38 

2.70 

22 

7.45 

60 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.75 

43 

1.00 

9 

5.75 

52 

3.3 

SUBTOTAL- STAIRS  MATERIAL 

2.54 

/m2  GFA 

274 

109 

383 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.30 

255 

1.30 

255 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.15 

166 

4.15 

166 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.20 

26 

5.20 

26 

-treads  (38x140  mm) 

12 

m 

0.00 

0 

2.00 

24 

2.00 

24 

- posts  (100  X 100  mm) 

3 

m 

0.00 

0 

2.20 

7 

2.20 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.00 

32 

2.00 

32 

- balustrade 

132 

m 

0.00 

0 

0.65 

86 

0.65 

86 

3.4 

SUBTOTAL  - DECK  MATERIAL 

3.94 

/m2  GFA 

0 

595 

595 

3.5 

Labour  Only  - complete  house  framing 

including  trusses  and  window 

installation. 

151 

m2 

30.50 

4,606 

0.00 

0 

30.50 

4,606 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLR) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

530.00 

530 

0.00 

0 

530.00 

530 

TOTAL  - ROUGH  CARPENTRY 

87.01 

mstGFA 

::::lls:5,410  : 

7*729 

13*138 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.15 

387 

4.35 

783 

6.50 

1,170 

TOTAL -ROORNQ 

7 7$  /mSGFA 

387 

783 

1,170 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

500.00 

500 

500.00 

500 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  X 1250  mm 

6 

No. 

0.00 

0 

260.00 

1,560 

260.00 

1,560 

- 900  X 1550  mm 

2 

No. 

0.00 

0 

300.00 

600 

300.00 

600 

5,1 

SUBTOTAL  - WINDOWS 

0 

2,660 

2,660 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

28.00 

28 

275.00 

275 

303.00 

303 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  813  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

28.00 

28 

190.00 

190 

218.00 

218 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  x 2085  x 35  mm  . 

1 

No. 

76.00 

76 

900.00 

900 

976.00 

976 

5.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.91 

/m2GFA 

132 

1.365 

1,497 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

100.00 

100 

520.00 

520 

620.00 

620 

TOTAL  - WINDOWS  AND  DOORS 

81.64 

ym2GFA 

232 

4^ 

4,777 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

7.25 

1,080 

11.00 

1,639 

18.25 

2,719 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

4.60 

202 

9.90 

436 

14.50 

638 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity  Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

SUBTOTAL  - SOFFIT  & FASCIA 

Eavestrough  and  downspouts, 

70  m 

5,52  /maGFA 

0.80 

(O  «o 

2.00 

140 

576 

2.80 

196 

6,2 

6.3 

834 

aluminum  prefinished  fittings. 

100  m 

1.56 

156 

3.64 

364 

5.20 

520 

6.4 

Brick  facing  to  front  elevation. 

20  m2 

60.00 

1,200 

48.00 

960 

108.00 

2,160 

6.5 

Parging  to  concrete  walls. 

10  m2 

12.00 

120 

4.25 

43 

16.25 

163 

TOTAL  - EXTERIOR  CLAOIXNQ 

42.66  /m2GFA 

2,S14 

6^82 

6,336 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 house 

2,100.00 

2,100 

1,500.00 

1,500 

3,600.00 

3,600 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 house 

0.00 

0 

2,400.00 

2,400 

2,400.00 

2,400 

TOTAL- PlUMBfNG 

33  74  rm2GFA 

2.100 

.iiHi 

6.000 
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1991  ALBEFTTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,600.00 

1,600 

1,700.00 

1,700 

3,300.00 

3,300 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

900.00 

900 

900.00 

900 

TOTAL- ELECTRICAL 

27.81 

yn]2GFA 

1,600 

2,600 

4,200 

9. 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  walimount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

450.00 

450 

850.00 

850 

1,300.00 

1,300 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  x 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

750.00 

750 

1,000.00 

1,000 

1,750.00 

1,750 

TOTAL -HEATING 

20.20 

/rfi2GFA 

1,200 

1,850 

3,050 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLn) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

24.00 

24 

80.00 

80 

104.00 

104 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

630.00 

630 

1,650.00 

1,650 

2.280.00 

2,280 

10.3 

Vacuum  System  - rough-in 

1 

house 

100.00 

100 

45.00 

45 

145.00 

145 

10.4 

Mail  box  and  house  numbers 

1 

set 

7.00 

7 

34.00 

34 

41.00 

41 

TOTAL  - SPECIALTY  ITOAS 

17.02  /m2GFA 

761 

1,869^ 

2.570 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  celling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.45 

2,184 

2.80 

1,772 

6.25 

3,956 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.10 

152 

0.95 

131 

2.05 

283 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

3.85 

655 

4.85 

825 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.20 

107 

5.80 

516 

7.00 

623 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.29 

75 

0.59 

153 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.29 

20 

0.59 

40 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.11 

143 

2.81 

191 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.78 

44 

1.38 

77 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.48 

52 

0.33 

36 

0.81 

88 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.94 

14 

0.40 

6 

1.34 

20 

TOTAL  - DHYWALL,  INSULATION  & CAULKING 

41.43  /m2GEA 

^$5$ 

3,398 

3,366 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

330.00 

2,310 

330.00 

2,310 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

220.00 

880 

220.00 

880 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

HINTON 

NOVEMBER  1991  I 

GROSS  FLOOR  AREA : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

Mi5>GFA 

0.00 

0 

0 

75.00 

525 

75.00 

525 

12.2 

Installation  Labour. 

1 

house 

465.00 

465 

0.00 

0|/40 

0 

465.00 

0|/  ^0 

465 

TOTAL  - CABINETS  &VANrnES 

27.60 

465 

3,715;:il 

4, ISO 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.60 

160 

3.20 

67 

10.80 

227 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigioss 

paint  to  drywall,  etc. 

451 

m2 

1.90 

857 

0.75 

338 

2.65 

1,195 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

24.00 

240 

7.00 

70 

31.00 

310 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

28.00 

196 

8.50 

60 

36.50 

256 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

1.00 

193 

0.30 

58 

1.30 

251 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

MatyEquip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

15.06 

/m2GFA 

1.671 

603 

2,274 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.50 

68 

3.25 

26 

11.75 

94 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860x21 30  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

28.00 

28 

98.00 

98 

13.2 

SUBTOTAL  - EXTERIOR  PAINTING 

1.27 

/m2  GFA 

138 

64 

192 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

1.75 

25 

5.75 

81 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

5.80 

93 

1.45 

23 

7.25 

116 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.30 

/m2  GFA 

149 

48 

197 

TOTAL PAINTING,  STAIN  LACQUER 

mmm 

/m2GFA 

705 

2,663 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

50.00 

50 

50.00 

50 

- 71 1 X 2080  mm 

3 

No. 

0.00 

0 

56.00 

168 

56.00 

168 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

57.00 

342 

57.00 

342 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

HINTON 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

43.00 

43 

43.00 

43 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

78.00 

234 

78.00 

234 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

82.00 

82 

82.00 

82 

- 1 524  X 2080  mm 

1 

No. 

0.00 

0 

86.00 

86 

86.00 

86 

- 1 830  X 2080  mm 

1 

No. 

0.00 

0 

f\  ■ 

96.00 

96 

96.00 

96 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

U 

li^lOI 

1>101 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

8.00 

32 

8.00 

32 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

120.00 

240 

120.00 

240 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

- doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.25 

451 

1.25 

451 

14.2.3 

Attic  access  hatch. 

- 610x  610  mm  1 No. 

14.2 

-762  x510  mm  1 No. 

SUBTOTAL  - CASINGS,  tRIMS  & HANDRAILS 

2 

5.32 

No. 

Viri^GFA 

0.00 

0 

0 

40.00 

80 

803 

40.00 

80 

803 

14.3.0 

Lock  sets  to  exterior  doors. 

2 

sets 

0.00 

0 

36.00 

72 

36.00 

72 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

HINTON 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

MatyEquip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

16.00 

112 

16.00 

112 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.00 

51 

17.00 

51 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

1.00 

11 

1.00 

11 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.84 

/m2GFA 

0 

278 

278 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

9.00 

81 

9.00 

81 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

68.00 

136 

68.00 

136 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.50 

13 

6.50 

13 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.50 

39 

6.50 

39 

14.4 

SUBTOTAL  ^ WASHROOM  ACCESSORIES,  ETC. 

Mirrors 

1,78 

2 

/m2GFA 

0 

269 

269 

14.5 

No. 

0.00 

0 

84.00 

168 

84.00 

168 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

0.00 

0 

13.00 

52 

13.00 

52 

- 750  mm  wide 

5 

m 

0.00 

0 

17.00 

85 

17.00 

85 

14.7 

Finishing  Labour 

1 

house 

1,600.00 

1,600 

0.00 

0 

1,600.00 

1,600 

TOTAL  ~ INTERIOR  FINISHING 

29.72  /m2GFA 

1,6D0 

2.888 

4,488 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


HINTON 


GROSS  FLOOR  AREA : 


151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.50 

477 

21.00 

2,226 

25.50 

2,703 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

5.35 

112 

13.00 

273 

18.35 

385 

TOTAL  - FLOOR  COVB^INGS 


20^45 


2*499 


16. 


MISCELLANEOUS 


16.1 

Garbage  Removal 

1 house 

0.00 

0 

500.00 

500 

500.00 

500 

16.2 

Cleaning 

1 house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 house 

0.00 

0 

335.00 

335 

335.00 

335 

TOTAL  - MISCELLANEOUS 

652  /m2GFA 

150 

836 

m 

SUBTOTAL  - HINTON 


498>88  M2GFA 


$25*790 


$75*331 


GOODS  & SmVICES  TAX 


$1  166 


$2*219 


$3  375 


TOTAL-  HINTON 


621.23  /m2GFA 


$26*954 


$51*762 


$70706 
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DETAILED  COST  ESTIMATES  FOR  LETHBRIDGE 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.52 

154 

1.40 

416 

1.92 

570 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

4.29 

m3 

/m2GFA 

6.50 

26 

180 

13.00 

52 

19.50 

78 

1.1 

SUBTOTAL  - EXCAVATION 

468 

648 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.00 

74 

3.50 

259 

4.50 

333 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

5.00 

1,115 

5.00 

1,115 

TOTAL  - EXCAVATION  & BACKFILL 

13.88 

/m2GFA 

254 

1,842 

2,096 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

26.00 

1,040 

12.50 

500 

38.50 

1,540 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

9.25 

241 

5.50 

143 

14.75 

384 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1.0  m long 

2 1 

2.2.0 

including  6.35  mm  steel  plate. 

SUBTOTAL - CRIBBING 

Reinforcing  steel  in  footings  and 

2 

No. 

8.00 

16 

1 297 

19.00 

38 

681 

27.00 

54 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.80 

209 

0.80 

209 

2.2.1 

■■■  o -o  ■■  ■■ 

Reinforcing  steel  in  grade  beams. 

Ql  IRTHTAI  RPti\fPnOPIWf5  QTPPl 

36 

1.58 

kg 

/m2GFA 

0.00 

0 

0 

0.80 

29 

238 

0.80 

29 

238 

2.3 

OUQ  1 V-/ 1 r\U  • rtCilMr yJOwlIMVa  0 1 

20  MPa  concrete  in  200  x 450  mm 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

89.00 

445 

89.00 

445 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

89.00 

89 

89.00 

89 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

89.00 

1,246 

89.00 

1,246 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

32.00 

672 

48.50 

1,019 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.80 

171 

1.50 

68 

5.30 

239 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.55 

70 

0.75 

95 

1.30 

165 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

3.50 

49 

17.00 

238 

20.50 

287 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

3.50 

14 

17.00 

68 

20.50 

82 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidew/alk. 

7 

m3 

3.50 

25 

17.00 

119 

20.50 

144 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.29 

48 

1.29 

212 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.10 

81 

1.10 

81 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.65 

329 

6.70 

603 

10.35 

932 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.00 

150 

9.50 

285 

14.50 

435 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.00 

220 

9.50 

418 

14.50 

638 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50x0.6  m). 

1 

No. 

60.00 

60 

225.00 

225 

285.00 

285 

TOTAL  >•  CONCRETE  AND  GRAVEL 

56.30 

ym2GFA 

2,094 

5,610 

0,513 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.11 

990 

1.11 

990 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.70 

578 

0.70 

578 

- floor  joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.55 

1,344 

2.55 

1,344 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wail, 

114 

m 

0.00 

0 

0.44 

50 

0.44 

50 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.70 

119 

0.70 

119 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.55 

43 

2.55 

43 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.11 

67 

1.11 

67 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.70 

255 

0.70 

255 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.59 

41 

0.59 

41 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

20.00 

160 

20.00 

160 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

18.50 

944 

18.50 

944 

10  mm  roof,  ext.  grade  180  m2 

67 

shts 

0.00 

0 

10.75 

720 

10.75 

720 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

^illRTOTAI  - FRAMING  MATFRtAl  *5 

61 

38.61 

shts 

/m2GFA 

0.00 

0 

0 

8.50 

519 

5,830 

8.50 

519 

5,830 

3.2.0 

Material  Only  - Engineered  trusses 
at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

- Howe  4/4,  5.5  m (18’)  span 

0.00 

35.00 

35.00 

15 

No. 

0 

525 

525 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

58.00 

580 

58.00 

580 

3.2 

- Howe  hip,  9.5  m (31’)  span 

SUBTOTAL  - ENGINEERED  TRUSSES 

6 

10.50 

No. 

/m2GFA 

0.00 

0 

0 

80.00 

480 

1 585 

80.00 

480 

1,585 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LETHBRIDGE 

NOVEMBER  1991 

GROSS  FLOOR  AREA : 151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.50 

10 

7.50 

30 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.50 

13 

7.50 

38 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

1.05 

6 

6.05 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.50 

10 

7.25 

29 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.50 

18 

7.25 

51 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

1.05 

8 

5.80 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.50 

10 

7.00 

28 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.50 

20 

7.00 

56 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

1.05 

9 

5.55 

50 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.41 

/m2GFA 

260 

104 

364 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.30 

255 

1.30 

255 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.10 

164 

4.10 

164 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.10 

26 

5.10 

26 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

1.95 

23 

1.95 

23 

- posts  (100  X 100  mm) 

3 

m 

0.00 

0 

2.20 

7 

2.20 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

1.95 

31 

1.95 

31 

- balustrade 

132 

m 

0.00 

0 

0.65 

86 

0.65 

86 

3.4 

SUBTOTAL  - DECK  MATERIAL 

3.91 

/m2GFA 

0 

591 

591 

3.5 

Labour  Only  - complete  house  framing 

including  trusses  and  window 

installation. 

151 

m2 

27.50 

4,153 

0.00 

0 

27.50 

4,153 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

480.00 

480 

0.00 

0 

480.00 

480 

TOTAL-  ROUGH  CARPENTRY 

9611 

AflPGFA 

4,693 

6,110 

13,603 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.60 

468 

4.20 

756 

6.80 

1,224 

TOTAL -ROOFING 

ail 

/m2<3FA 

468 

76$ 

1,224 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1 .68  m 
in  two  panels. 

No. 

0.00 

0 

500.00 

500 

500.00 

500 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

K 1 

-900  x 1250  mm 
-900  x 1550  mm 

Cl  inTrvTAi  ^ wiMnnwe 

6 

2 

18.15 

No. 

No. 

/m2GFA 

0.00 

0.00 

0 

0 

0 

260.00 

340.00 

1,560 

680 

2,740 

260.00 

340.00 

1,560 

680 

2,740 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insuiated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

250.00 

250 

275.00 

275 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

200.00 

200 

225.00 

225 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  x 2085  x 35  mm  . 

1 

No. 

70.00 

70 

890.00 

890 

960.00 

960 

5.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.67 

/m2  GFA 

120 

1,340 

1.460 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  aoor  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

100.00 

100 

640.00 

640 

740.00 

740 

TOTAL  - WINDOWS  AND  DOORS 

/m2QFA 

22& 

4,720 

4,940 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.90 

879 

13.60 

2,026 

19.50 

2,906 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

5.00 

220 

11.00 

484 

16.00 

704 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

6.2 

6.3 

Prefinished  aluminum  fascia. 

SUBTOTAL  s SOFFIT  & FASCIA 

Eavestrough  and  downspouts, 

70 

m 

/m2GFA 

1.10 

77 

297 

2.80 

196 

680 

3.90 

273 

977 

aluminum  prefinished  fittings. 

100 

m 

1.90 

190 

3.85 

385 

5.75 

575 

6.4 

Brick  facing  to  front  elevation. 

20 

m2 

52.00 

1,040 

42.00 

840 

94.00 

1,880 

6.5 

Parging  to  concrete  walls. 

10 

m2 

11.40 

114 

4.00 

40 

15.40 

154 

TOTAL  - EXTERIOR  CLAODINQ 

42L9& 

2^20 

3,971 

6,491 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 

house 

1,900.00 

1,900 

1,400.00 

1,400 

3,300.00 

3,300 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 

house 

0.00 

0 

2,000.00 

2,000 

2,000.00 

2,000 

35.10 

/m2GFA 

1,900 

3,400 

5,300 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone;  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

950.00 

950 

1,450.00 

1,450 

2,400.00 

2,400 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

850.00 

850 

850.00 

850 

TOTAL -ELECTRICAL 

21.52 

y«^GFA 

950 

2,300 

3,250 

9. 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

350.00 

350 

850.00 

850 

1,200.00 

1,200 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

600.00 

600 

1,000.00 

1,000 

1,600.00 

1,600 

TOTAL- HEATING 

ia54 

/m2GFA 

950 

1,850 

2,800 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

74.00 

74 

94.00 

94 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

650.00 

650 

1,650.00 

1,650 

2,300.00 

2,300 

10.3 

Vacuum  System  - rough-in 

1 

house 

80.00 

80 

40.00 

40 

120.00 

120 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

31.00 

31 

37.00 

37 

TOTAL  - SPECIALTY  rrewis 

/m20FA 

7S6 

2,551 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

2.90 

1,836 

2.95 

1,867 

5.85 

3,703 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.05 

145 

0.98 

135 

2.03 

280 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

4.60 

782 

5.60 

952 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

5.85 

521 

6.95 

619 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.31 

80 

0.25 

65 

0.56 

145 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.31 

21 

0.25 

17 

0.56 

38 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.13 

145 

2.83 

192 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.79 

44 

1.39 

78 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.46 

50 

0.33 

36 

0.79 

86 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.95 

14 

0.40 

6 

1.35 

20 

TOTAL  - DHYWALL,  INSULATION  & CAULKING 

40-4$  /m2  GFA 

2,495 

$,61$ 

6.113 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

350.00 

2,450 

350.00 

2,450 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

235.00 

940 

235.00 

940 
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1991  ALBERTA  HOUSE  COST  COMPARISOIM  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LETHBRIDGE 

NOVEMBER  1991 

GROSS  FLOOR  AREA ; 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

A 

81.00 

567 

^ OC*7 

81.00 

567 

12.1 

12.2 

Installation  Labour. 

1 

house 

400.00 

400 

0.00 

o,yo/ 

0 

400  00 

3,957 

400 

TOTAL  - CABINETS  & VANITIES 

28.85  /m2GFA 

iiiiiioiil 

3,957 

4.35? 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.60 

160 

3.10 

65 

10.70 

225 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  todrywall,  etc. 

451 

m2 

1.90 

857 

0.70 

316 

2.60 

1,173 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

22.00 

220 

7.00 

70 

29.00 

290 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

27.00 

189 

8.85 

62 

35.85 

251 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.95 

183 

0.26 

50 

1.21 

234 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

14.62 

/m2GFA 

1,634 

573 

2,207 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.50 

68 

3.00 

24 

11.50 

92 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860x21 30  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

24.00 

24 

94.00 

94 

13.2 

SUBTOTAL  - EXTERIOR  PAINTING 

1.23 

/m2  GFA 

138 

48 

186 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

3.50 

49 

1.30 

18 

4.80 

67 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

5.25 

84 

1.20 

19 

6.45 

103 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1-13 

/m2GFA 

133 

37 

170 

TOTAL  - PAINTING,  STAIN  ik  LACOUER 

/«12GFA 

1,905 

2,563 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

49.00 

49 

49.00 

49 

-711  x 2080  mm 

3 

No. 

0.00 

0 

55.00 

165 

55.00 

165 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

56.00 

336 

56.00 

336 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LETHBRIDGE 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

42.00 

42 

42.00 

42 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

78.00 

234 

78.00 

234 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

81.00 

81 

81.00 

81 

- 1524  x2080  mm 

1 

No. 

0.00 

0 

85.00 

85 

85.00 

85 

- 1 830  X 2080  mm 

1 

No. 

0.00 

0 

96.00 

96 

96.00 

96 

14,1 

14.2.0 

SUBTOTAL- INTERIOR  DOORS 

Select  grade  fir/hemlock  In  handrail 

7.21 

7in2  GFA 

0 

1,088 

1,088 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

7.30 

29 

7.30 

29 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

120.00 

240 

120.00 

240 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 1 2 mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.30 

469 

1.30 

469 

14.2.3 

Attic  access  hatch. 

- 610  X 610  mm  1 No. 

1 >1  o 

- 762x510  mm  1 No. 

OIIOTriTAI  lOAOtWiriO  d LJAMnDAII  C 

2 

No. 

0.00 

0 

A 

43.50 

87 

o6c 

43.50 

87 

ooc 

l4.c 

14.3.0 

oUof  U 1 AL  - uAolINvab,  iHIMo & nAfNJUHAILo 

Lock  sets  to  exterior  doors. 

OAf 

2 

/fnc  varA 

sets 

0.00 

u 

0 

30.00 

60 

30.00 

O^Q 

60 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

29.00 

29 

29.00 

29 

LETHBRIDGE  - PAGE  14 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LETHBRIDGE 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

14.00 

98 

14.00 

98 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

16.00 

48 

16.00 

48 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.61 

/m2  GFA 

0 

243 

243 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

8.00 

72 

8.00 

72 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.00 

12 

6.00 

12 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.00 

36 

6.00 

36 

14.4 

subtotal  - WASHROOM  ACCESSORIES,  ETC- 

1,66 

/m2GFA 

0 

250 

250 

14.5 

Mirrors 

2 

No. 

0.00 

0 

80.00 

160 

80.00 

160 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

0.00 

0 

13.00 

52 

13.00 

52 

- 750  mm  wide 

5 

m 

0.00 

0 

17.50 

88 

17.50 

88 

14.7 

Finishing  Labour 

1 

house 

1,500.00 

1,500 

0.00 

0 

1,500.00 

1,500 

TOTAL  - INTEWOft  FINISHING 

28.74  /«i2GFA 

1,500 

2,839 

4 339 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


LETHBRIDGE 


GROSS  FLOOR  AREA ; 


151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.50 

477 

20.30 

2,152 

24.80 

2,629 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

6.00 

126 

12.00 

252 

18.00 

378 

iiliiiliiii 

is;!"':  603  : 

iiiiiiiii 

3,007 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

260.00 

260 

260.00 

260 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

425.00 

425 

425.00 

425 

TOTAL  - MISCELLANEOUS 


S.53  /m2GFA 


15& 


472.73  /rtl2GFA 


"®058" 


$71,382 


SUBTOTAL  - LETHBRIDGE 


$48,524 


GOODS  & SERVICES  TAX 


$1  024 


$2,174 


TOTAL-  LETHBRIDGE 


493-91  /m2GFA 


$23,882 


$74,580 
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DETAILED  COST  ESTIMATES  FOR  LLOYDMINSTER 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.45 

134 

1.40 

416 

1.85 

549 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

4.50 

18 

13.00 

52 

17.50 

70 

1.1 

subtotal-excavation 

4.11 

/m2GFA 

152 

468 

620 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

0.90 

67 

3.50 

259 

4.40 

326 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

3.75 

836 

3.75 

836 

TOTAL  - EXCAVATION  & BACKFILL 

11,80 

7m2GFA 

219 

1,563 

1,782 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

25.00 

1,000 

10.75 

430 

35.75 

1,430 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

8.75 

228 

4.80 

125 

13.55 

352 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1.0  m long 

2.1 

2.2.0 

including  6.35  mm  steel  plate. 

SUBTOTAL  ^ CRIBBING 

Reinforcing  steel  In  footings  and 

2 

12.19 

No. 

/m2GFA 

9.00 

18 

1.246 

20.00 

40 

595 

29.00 

58 

1,841 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.80 

209 

0.80 

209 

2.2.1 

2.2 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL  - REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

36 

1 ,58 

kg 

/m2GFA 

0.00 

0 

0 

0.80 

29 

238 

0.80 

29 

2.3 

238 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

85.00 

425 

85.00 

425 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

85.00 

85 

85.00 

85 

2.5 

20  MPa  concrete  In  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

85.00 

1,190 

85.00 

1,190 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

14.00 

294 

31.00 

651 

45.00 

945 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.60 

162 

1.45 

65 

5.05 

227 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.45 

57 

0.75 

95 

1.20 

152 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

3.50 

49 

12.50 

175 

16.00 

224 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

3.50 

14 

12.50 

50 

16.00 

64 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewaik. 

7 

m3 

3.50 

25 

12.50 

88 

16.00 

112 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.30 

49 

1.30 

213 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.10 

81 

1.10 

81 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.00 

270 

6.40 

576 

9.40 

846 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

4.10 

123 

8.80 

264 

12.90 

387 

2.16 

100  mm  concrete  (25  Mpa)  In 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

4.10 

180 

8.80 

387 

12.90 

568 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50x0.6  m). 

1 

No. 

50.00 

50 

205.00 

205 

255.00 

255 

TOTAL  - CONCRETE  AND  GRAVEL 

saol 

/mSGFA 

2,634 

5,220 

7,854 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.05 

937 

1.05 

937 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.72 

594 

0.72 

594 

- floor  joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.55 

1,344 

2.55 

1,344 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.44 

50 

0.44 

50 

full  height  - (38x89  mm) 

170 

m 

0.00 

0 

0.72 

122 

0.72 

122 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.55 

43 

2.55 

43 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.05 

63 

1.05 

63 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.72 

263 

0.72 

263 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.60 

42 

0.60 

42 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

18.00 

144 

18.00 

144 

16  mm  subfloor  (t.&  g.)  1 51  m2 

51 

shts 

0.00 

0 

16.00 

816 

16.00 

816 

1 0 mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

9.50 

637 

9.50 

637 

3.1.2 

3.1 

3.2.0 

Material  only  - 8mm  "Sturdiboard" 
wall  sheathing.  169  m2 

ei  idtOTAI  - PPAMIKtr?  MATPFUAI  Q 

61 

Oft  Crt 

shts 

/rn2GFA 

0.00 

0 

0 

7.50 

458 

5,S12 

7.50 

458 

ouD  1 ^ 1 ML  — mMiviMMva  iviM  1 crir/\Lo 

Material  Only  - Engineered  trusses 
at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

OO.OU 

5,51 2 

- Howe  4/4, 5.5  m (18’)  span 

15 

No. 

0.00 

0 

28.00 

420 

28.00 

420 

- Howe  hip.  5.5  m (18’)  span 

10 

No.  . 

0.00 

0 

45.00 

450 

45.00 

450 

3.2 

- Howe  hip,  9.5  m (31')  span 

SUBTOTAL - ENGINEERED  TRUSSES 

6 

8.42 

No. 

/m2GFA 

0.00 

0 

0 

67.00 

402 

1,272 

67.00 

402 

1,272 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

4.60 

18 

2.55 

10 

7.15 

29 

38  X 235  mm  treads 

5 

m 

4.60 

23 

2.55 

13 

7.15 

36 

6.4  mm  fir  plywood  in  risers 

6 

m 

4.60 

28 

0.95 

6 

5.55 

33 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.35 

17 

2.55 

10 

6.90 

28 

38  X 235  mm  treads 

7 

m 

4.35 

30 

2.55 

18 

6.90 

48 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.35 

35 

0.95 

8 

5.30 

42 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.10 

16 

2.55 

10 

6.65 

27 

38  X 235  mm  treads 

8 

m 

4.10 

33 

2.55 

20 

6.65 

53 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.10 

37 

0.95 

9 

5.05 

45 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.26 

/m2GFA 

238 

103 

341 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.32 

259 

1.32 

259 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.20 

168 

4.20 

168 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.20 

26 

5.20 

26 

-treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.00 

24 

2.00 

24 

- posts  (lOOx  100  mm) 

3 

m 

0.00 

0 

2.25 

7 

2.25 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.00 

32 

2.00 

32 

- balustrade 

132 

m 

0.00 

0 

0.68 

90 

0.68 

90 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.01 

/m2GFA 

0 

605 

605 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

24.00 

3.624 

0.00 

0 

24.00 

3,624 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

410.00 

410 

0.00 

0 

410.00 

410 

77.91 

1 4.272 

iiiliii  492 

11,764 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.20 

396 

4.10 

738 

6.30 

1,134 

TOTAL  - ROOFING 

7.51 

39$ 

73$ 

1.134 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

540.00 

540 

540.00 

540 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  X 1250  mm 

6 

No. 

0.00 

0 

260.00 

1,560 

260.00 

1,560 

5.1 

- 900  X 1550  mm 

SUBTOTAL  ^ WINDOWS 

2 

17.75 

No. 

/m?  OFA 

0.00 

0 

0 

290.00 

580 

2.680 

290.00 

580 

2 680 

f rlPc. 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

24.00 

24 

285.00 

285 

309.00 

309 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

24.00 

24 

210.00 

210 

234.00 

234 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  X 2085  x 35  mm  . 

1 

No. 

66.00 

66 

895.00 

895 

961.00 

961 

5.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.96 

/m2GFA 

114 

1,390 

1,504 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

100.00 

100 

575.00 

575 

675.00 

675 

TOTAL  - WINDOWS  AND  DOORS 

32.18  /m20FA 

214 

4,845 

4,859 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.60 

834 

10.40 

1,550 

16.00 

2,384 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

4.30 

189 

10.30 

453 

14.60 

642 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity  Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aiuminum  fascia. 

SUBTOTAL  - SOFFIT  & FASCIA 

Eavestrough  and  downspouts. 

70  m 

5.55  /m2GFA 

0.80 

56 

245 

2.00 

140 

2.80 

196 

6.2 

6.3 

593 

838 

aluminum  prefinished  fittings. 

100  m 

1.56 

156 

3.64 

364 

5.20 

520 

6.4 

Brick  facing  to  front  elevation. 

20  m2 

48.00 

960 

42.00 

840 

90.00 

1,800 

6.5 

Parging  to  concrete  walls. 

10  m2 

10.00 

100 

4.30 

43 

14.30 

143 

TOTAL  - EXTERKmCLAODINO 

37  6S  /m2GFA 

2,295 

3,390 

5,385 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 house 

1,825.00 

1,825 

1,360.00 

1,360 

3,185.00 

3,185 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibregiass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 house 

0.00 

0 

2,100.00 

2,100 

2,100.00 

2,100 

35  00  /mPGFA 

1,025 

3,460 

5,285 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors. 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,200.00 

1,200 

1 ,700.00 

1,700 

2,900.00 

2,900 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

850.00 

850 

850.00 

850 

TOTAL -ELECTRICAL 

/in2GFA 

1,200 

2,550 

3,750 

9. 

HEATING 

9.1 

CSA  approved , gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

300.00 

300 

900.00 

900 

1,200.00 

1,200 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

550.00 

550 

1 ,050.00 

1,050 

1,600.00 

1,600 

TOTAL -HEATING 

18.54 

/ni2GFA 

850 

1,950 

2,800 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

80.00 

80 

100.00 

100 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

600.00 

600 

1,625.00 

1,625 

2,225.00 

2,225 

10.3 

Vacuum  System  - rough-in 

1 

house 

70.00 

70 

40.00 

40 

110.00 

110 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

31.00 

31 

37.00 

37 

TOTAL  - SPEdALTY  ITBUS 

ia37  /m20FA 

$96 

2,472 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (I3mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.30 

2,089 

2.95 

1,867 

6.25 

3,956 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.25 

173 

1.20 

166 

2.45 

338 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

3.95 

672 

4.95 

842 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.35 

120 

5.30 

472 

6.65 

592 

11.5 

4 Mii  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.27 

70 

0.57 

148 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.27 

18 

0.57 

39 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.20 

150 

2.90 

197 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.80 

45 

1.40 

78 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.46 

50 

0.33 

36 

0.79 

86 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.90 

14 

0.40 

6 

1.30 

20 

TOTAL-  DRYWALL,  INSULATION  8tCAULKINO 

41.69  /m26FA 

2,794 

3,591 

6,295 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

325.00 

2,275 

325.00 

2,275 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

215.00 

860 

215.00 

860 

LLOYDMINSTER  - PAGE  1 1 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LLOYDMINSTER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

24  24 

m 

irnO  riPA 

0.00 

0 

0 

75.00 

525 

3 660 

75.00 

525 

12.2 

Installation  Labour. 

1 

house 

400.00 

400 

0.00 

0 

400.00 

ViuOU 

400 

TOTAL  - CABINETS  &VANmE$ 

26  89  /m2GFA 

400 

4,660 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.60 

160 

3.05 

64 

10.65 

224 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  todrywall,  etc. 

451 

m2 

1.90 

057 

0.70 

316 

2.60 

1,173 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

22.00 

220 

6.70 

67 

28.70 

287 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

27.00 

189 

8.80 

62 

35.80 

251 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.90 

174 

0.30 

58 

1.20 

232 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

14.67 

/m2GFA 

1.624 

576 

2.200 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8.50 

3.25 

11.75 

8 

m2 

68 

26 

94 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  x 2130  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

26.00 

26 

96.00 

96 

13.2 

SUBTOTAL  ^ EXTERIOR  PAINTING 

1.26 

/m2GFA 

138 

62 

190 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

3.50 

49 

1.75 

25 

5.25 

74 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

4.80 

77 

1.45 

23 

6.25 

100 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.15 

/m2GFA 

126 

48 

174 

TOTAL  - PAINTING,  STAIN  & LACQUER 

mga 

/m2GFA 

1,080 

2,564 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

56.00 

56 

56.00 

56 

-711  X 2080  mm 

3 

No. 

0.00 

0 

62.00 

186 

62.00 

186 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

65.00 

390 

65.00 

390 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LLOYDMINSTER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  X 2080  mm 

1 

No. 

0.00 

0 

42.00 

42 

42.00 

42 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

78.00 

234 

78.00 

234 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

81.00 

81 

81.00 

81 

- 1 524  X 2080  mm 

1 

No. 

0.00 

0 

85.00 

85 

85.00 

85 

14  1 

- 1 830  X 2080  mm 

SUBTOTAL --  INTERIOR  DOORS 

1 

7.75 

No. 

/mPGFA 

0.00 

0 

■■  0 

96.00 

96 

1,170 

96.00 

96 

1,170 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

7.50 

30 

7.50 

30 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

115.00 

230 

'.15.00 

230 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.30 

469 

1.30 

469 

14.2.3 

Attic  access  hatch. 

-610x610  mm  1 No. 

14,2 

-762  x510  mm  1 No. 

IRTHTAI  ^ TRIMQ  St  MANnQ&li 

2 

K jin 

No. 

trTiO 

0.00 

0 

- 

43.00 

86 

43.00 

86 

O-iC 

14.3.0 

OUOl  ^ 1 AL.  - VMOMHVSlOj  vlrillViO  « riMIML/nAILO 

Lock  sets  to  exterior  doors. 

0.4U 

2 

/me  varA 

sets 

0.00 

V 

0 

32.00 

olo 

64 

32.00 

olo 

64 

14.3.1 

Security  deadboit. 

1 

No. 

0.00 

0 

30.00 

30 

30.00 

30 
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SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

LLOYDMINSTER 

CONS-mUCTlON  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Totai 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

16.00 

48 

16.00 

48 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

/m2GFA 

0 

255 

occ 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towei  bars 

9 

No. 

0.00 

0 

8.00 

72 

8.00 

72 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.00 

12 

6.00 

12 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.00 

36 

6.00 

36 

14.4 

SUBTOTAL  - WASHROOM  ACCESSORIES,  ETC. 

1.66 

/m2GFA 

0 

250 

250 

14.5 

Mirrors 

2 

No. 

0.00 

0 

80.00 

160 

80.00 

160 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

11.00 

121 

11.00 

121 

- 500  mm  wide 

4 

m 

0.00 

0 

12.00 

48 

12.00 

48 

- 750  mm  wide 

5 

m 

0.00 

0 

16.00 

80 

16.00 

80 

14.7 

Finishing  Labour 

1 

house 

1,400.00 

1,400 

0.00 

0 

1 ,400.00 

1,400 

TOTAL  - INTERIOR  FINISHING 

28,47 

/m2GFA 

1.400 

2,899 

4,299 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

LLOYDMINSTER 

NOVEMBER  1991  I 

GROSS  FLOOR  AREA  : 151  m2 

Item  Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15.  FLOOR  COVERINGS 

15.1  32  oz,  100%  Nylon  carpet  with  6 mm 

(.25")  chip  foam  underlay. 

106 

m2 

4.00 

424 

19.20 

2,035 

23.20 

2,459 

15.2  Sheet  vinyl  flooring  2.5  mm  (0.100") 

thick  with  adhesive  to  subfloor. 

21 

m2 

6.00 

126 

10.00 

210 

16.00 

336 

ia5i 

'Mlii:: 

550 

16.  MISCELLANEOUS 

16.1  Garbage  Removal 

1 

house 

0.00 

0 

240.00 

240 

240.00 

240 

16.2  Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3  Permits 

1 

house 

0.00 

0 

360.00 

360 

360.00 

360 

TOTAL  - MISCELLANEOUS 

4.S7 

/m2GFA 

150 

BOO 

750 

SUBTOTAL  - LLOYDMINSTER 

451.31 

/m2  GFA 

$21,783 

iiiiiMiesii 

$68,140 

GOODS  & Se^VICES  TA)f 

$976 

$2,077 

$3,053 

TOTAL-  LLOYDMINSTER 

471.53  /m2GEA 

$22,759 

$48,442 

$71,201 
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DETAILED  COST  ESTIMATES  FOR  MEDICINE  HAT 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.63 

187 

1.17 

347 

1.80 

535 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

6.50 

26 

9.00 

36 

15.50 

62 

1.1 

SUBTOTAL  - EXCAVATION 

3.95 

/m2GFA 

213 

383 

596 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

0.80 

59 

1.60 

118 

2.40 

178 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

6.80 

1,516 

6.80 

1,516 

TOTAL  - EXCAVATION  & BACKRLL 

15-17 

/m2GFA 

272 

2,018 

2,290 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

29.00 

1,160 

13.20 

528 

42.20 

1,688 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

10.25 

267 

5.75 

150 

16.00 

416 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1 .0  m long 
including  6.35  mm  steel  plate. 

2 

No. 

9.00 

18 

18.00 

36 

27.00 

54 

2.1 

2.2.0 

SUBTOTAL  r CRIBBING 

Reinforcing  steel  in  footings  and 

14.30 

/m2GFA 

1,445 

714 

2,159 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.80 

209 

0.80 

209 

2.2.1 

Reinforcing  steel  In  grade  beams. 

36 

kg 

0.00 

0 

0.80 

29 

0.80 

29 

2.2 

2.3 

SUBTOTAL - REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

1.56 

/m2GFA 

0 

238 

238 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

94.00 

470 

94.00 

470 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

94.00 

94 

94.00 

94 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

94.00 

1,316 

94.00 

1,316 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.40 

344 

33.00 

693 

49.40 

1,037 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.10 

140 

1.31 

59 

4.41 

198 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.50 

64 

0.70 

89 

1.20 

152 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

16.50 

231 

20.50 

287 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.00 

16 

16.50 

66 

20.50 

82 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

16.50 

116 

20.50 

144 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.28 

46 

1.28 

210 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.10 

81 

1.10 

81 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.80 

342 

7.10 

639 

10.90 

981 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.25 

158 

10.30 

309 

15.55 

467 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.25 

231 

10.30 

453 

15.55 

684 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50x0.6  m). 

1 

No. 

60.00 

60 

225.00 

225 

285.00 

285 

TOTAL  - CONCf^E  AND  GRAVEL 

58.85 

3i047 

5,839 

8,886 
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1991  ALBERTA  hSOUSE  COST  COMPARISOI^  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.05 

937 

1.05 

937 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.72 

594 

0.72 

594 

- floor  joists  (38  x 235  mm) 

527 

m 

0.00 

0 

2.45 

1,291 

2.45 

1,291 

- cross  bridging  (38  x 38  mm) 

- strapping  to  basement  wall, 

114 

m 

0.00 

0 

0.42 

48 

0.42 

48 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.72 

122 

0.72 

122 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.45 

42 

2.45 

42 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.05 

63 

1.05 

63 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.72 

263 

0.72 

263 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.58 

41 

0.58 

41 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

19.00 

152 

19.00 

152 

16  mm  subfloor  (t.&  g.)  1 5i  m2 

51 

shts 

0.00 

0 

18.00 

918 

18.00 

918 

10  mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

10.75 

720 

10.75 

720 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3 1 

wall  sheathing.  169  m2 

SUBTOTAL  - FRAMING  MATERIALS 

61 

37.81 

shts 

/m?  RFA 

0.00 

0 

0 

8.50 

519 

5,709 

8.50 

519 

5,709 

3.2.0 

Material  Only  - Engineered  trusses 
at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

- Howe  4/4, 5.5  m (18’)  span 

15 

irWtm  VJll  n 

No. 

0.00 

24.00 

24.00 

0 

360 

360 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

34.00 

340 

34.00 

340 

3.2 

- Howe  hip,  9.5  m (31  ’)  span 

SUBTOTAL  - ENGINEERED  TRUSSES 

6 

6.70 

No. 

/fh2GFA 

0.00 

0 

0 

52.00 

312 

1^012 

52.00 

312 

1,012 

MEDiCfNE  HAT  - PAGE  4 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.45 

10 

7.45 

30 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.45 

12 

7.45 

37 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

1.00 

6 

6.00 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.45 

10 

7.20 

29 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.45 

17 

7.20 

50 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

1.00 

8 

5.75 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.45 

10 

6.95 

28 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.45 

20 

6.95 

56 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

1.00 

9 

5.50 

50 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.39 

/m2  GFA 

260 

101 

361 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.40 

274 

1.40 

274 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.40 

176 

4.40 

176 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.30 

27 

5.30 

27 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.10 

25 

2.10 

25 

- posts  (1 00  X 100  mm) 

3 

m 

0.00 

0 

2.30 

7 

2.30 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.10 

34 

2.10 

34 

- balustrade 

132 

m 

0.00 

0 

0.70 

92 

0.70 

92 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.21 

/m2  GFA 

0 

635 

635 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

26.00 

3,926 

0.00 

0 

26.00 

3,926 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  oniy  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

500.00 

500 

0.00 

0 

500.00 

500 

TOTAL  - ROUGH  CARPENTRY 

80.42  /m2GFA 

: 4.686 

lilliiiiilll 

12,143 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.80 

504 

4.20 

756 

7.00 

1,260 

TOTAL  - ROORNQ 

504 

‘mi 

1.260 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

500.00 

500 

500.00 

500 

5.1.1 

C 1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  X 1250  mm 

- 900  X 1550  mm 

SUBTOTAL-  WINDOWS 

6 

2 

17.95 

No. 

No. 

/m2GFA 

0.00 

0.00 

0 

0 

0 

265.00 

310.00 

1,590 

620 

265.00 

310.00 

1,590 

620 

On  A 

2.710 

2.710 

MEDICINE  HAT  - PAGE  6 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

290.00 

290 

315.00 

315 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  813  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

25.00 

25 

190.00 

190 

215.00 

215 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1800  x 2085  x 35  mm  . 

1 

No. 

70.00 

70 

900.00 

900 

970.00 

970 

5.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.93 

/m2  GFA 

120 

1,380 

1,500 

5.3 

Exterior  - Hemiock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

100.00 

100 

590.00 

590 

690.00 

690 

TOTAL  - WINDOWS  AND  DOORS 

/m2GFA 

220 

4,680 

4,900 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.50 

820 

10.70 

1,594 

16.20 

2,414 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

4.20 

185 

11.60 

510 

15.80 

695 

MEDICINE  HAT  - PAGE  7 


1991  ALBERTA  HOUSE  COST  COMPARISON!  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


MEDICINE  HAT 


GROSS  FLOOR  AREA : 


151  m2 


Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

SUBTOTAL  - SOFFIT  & FASCIA 

Eavestrough  and  downspouts. 

70 

m 

/m^OFA 

1.05 

74 

258 

3.00 

210 

720 

4.05 

284 

978 

6.3 

aluminum  prefinished  fittings. 

100 

m 

1.90 

190 

4.20 

420 

6.10 

610 

6.4 

Brick  facing  to  front  elevation. 

20 

m2 

51.00 

1,020 

42.50 

850 

93.50 

1,870 

6.5 

Parging  to  concrete  walls. 

10 

m2 

11.00 

110 

4.40 

44 

15.40 

154 

TOTAL  - EXTERIOR  CLADDING 

39.91 

/m^GFA 

^390 

3*328 

8*328 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 

house 

1,800.00 

1,800 

1,300.00 

1,300 

3,100.00 

3,100 

7.2  Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibregiass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 
or  152  litres)  - John  Woods  or 
equal. 


1 house 


0.00 


2,100.00 


2,100  2,100.00 


2,100 


TOTAL -PLUMBING 


34>44  /maGFA 


1*000 


3,400 


5*200 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,150.00 

1,150 

1,450.00 

1,450 

2,600.00 

2,600 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

800.00 

800 

800.00 

800 

TOTAL -ELECTRICAL 

22.82  /m2GFA 

: 1,150 

2,250 

3,400 

9. 

HEARNG 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

300.00 

300 

850.00 

850 

1,150.00 

1,150 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

560.00 

560 

900.00 

900 

1,460.00 

1,460 

TOTAL-  HEATING 

17.20 

/mSGFA 

060 

wmmmmM 

2,610 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTY  REMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

78.00 

78 

98.00 

98 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 

Including  laminated  cedar  mantle. 

1 

No. 

700.00 

700 

1,650.00 

1,650 

2,350.00 

2,350 

10.3 

Vacuum  System  - rough-in 

1 

house 

80.00 

80 

40.00 

40 

120.00 

120 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

31.00 

31 

37.00 

37 

TOTAL  - SPECIALTY  ITBWIS 

17.2$  /m2<3FA 

SQ& 

1J9S 

2.60$ 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.25 

2,057 

2.95 

1,867 

6.20 

3,925 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.20 

166 

0.90 

124 

2.10 

290 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

4.10 

697 

5.10 

867 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  -<4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.10 

98 

5.35 

476 

6.45 

574 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.32 

83 

0.25 

65 

0.57 

148 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.32 

22 

0.25 

17 

0.57 

39 

11.7 

Ban  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.73 

50 

2.30 

156 

3.03 

206 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.85 

48 

1.45 

81 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.46 

50 

0.33 

36 

0.79 

86 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.90 

14 

0.40 

6 

1.30 

20 

TOTAL  - DRYWALL,  INSULATION  & CAULKING 

41.28  /m2GFA 

2,742 

3,492 

6 234 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

340.00 

2,380 

340.00 

2,380 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

220.00 

880 

220.00 

880 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

MEDICINE  HAT 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

Q 

75.00 

525 

75.00 

525 

12.2 

Installation  Labour. 

1 

house 

450.00 

450 

0.00 

v,/oo 

0 

450.00 

o,/oo 

450 

TOTAL  - C^INETS  & VANITIES 

28>05 

1 

m 

1 

450 

iiiiim785 

4,235 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.60 

160 

3.20 

67 

10.80 

227 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  todrywall,  etc. 

451 

m2 

1.80 

812 

0.70 

316 

2.50 

1,128 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

23.00 

230 

7.00 

70 

30.00 

300 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

28.00 

196 

8.50 

60 

36.50 

256 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.90 

174 

0.30 

58 

1.20 

232 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTBUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

7.50 

15 

2.50 

5 

10.00 

20 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

14.41 

/m2GFA 

1,596 

580 

2,176 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.50 

68 

3.25 

26 

11.75 

94 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  x 2130  mm  garage  door 
and  frame. 

1 

No. 

72.00 

72 

28.00 

28 

100.00 

100 

13.2 

SUBTOTAL  - EXTERIOR  PAINTING 

1.28 

/m2  GFA 

140 

54 

194 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

2.00 

28 

6.00 

84 

13.3.1 

Stain  finish  to  deck  handrail  and 

balustrade. 

16 

m 

5.25 

84 

1.60 

26 

6.85 

110 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.28 

/m2GFA 

140 

54 

194 

TOTAL- PAINTING,  STAIN  & UCQUER 

16.98 

/m2GFA 

1,076 

2,564 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  ~ Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

45.00 

45 

45.00 

45 

-711  X 2080  mm 

3 

No. 

0.00 

0 

50.00 

150 

50.00 

150 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

52.00 

312 

52.00 

312 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 
doors  complete  with  hardware. 

- 762  x2080  mm 

1 

No. 

0.00 

0 

46.00 

46 

46.00 

46 

- 1 220  X 2080  mm 

3 

No. 

0.00 

0 

81.00 

243 

81.00 

243 

- 1320  x2080  mm 

1 

No. 

0.00 

0 

83.00 

83 

83.00 

83 

- 1524  x2080  mm 

1 

No. 

0.00 

0 

88.00 

88 

88.00 

88 

- 1 830  X 2080  mm 

1 

7.05 

No. 

/m2GFA 

0.00 

0 

0 

98.00 

98 

98.00 

98 

14.1 

14.2.0 

Select  grade  fir/hemlock  In  handrail 

1>065 

1,065 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

7.30 

29 

7.30 

29 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 
railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

115.00 

230 

115.00 

230 

14.2.2 

Select  grade  fir/hemlock  in  window 
and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 
-doors  144  m 
-base  173  m 

361 

m 

0.00 

0 

1.20 

433 

1.20 

433 

14.2.3 

Attic  access  hatch. 

-610  x610  mm  1 No. 

- 762  x510  mm  1 No. 

OIIDT^TAI  A 'TDimiO  d LJ  A A lit  ^ 

2 

No. 

0.00 

0 

43.00 

86 

43.00 

86 

14>2 

14.3.0 

bUofUl  AL  - uAoINtib,  Tnllvlb  & H AIM  DR  AILS 

Lock  sets  to  exterior  doors. 

5.15,^;: 

2 

/m2GFA 

sets 

0.00 

0 

0 

35.00 

778 

70 

35.00 

778 

70 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

MEDICINE  HAT 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

14.00 

98 

14.00 

98 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

16.00 

48 

16.00 

48 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.70 

/m2GFA 

0 

256 

256 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

8.00 

72 

8.00 

72 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.00 

12 

6.00 

12 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.00 

36 

6.00 

36 

14.4 

14.5 

SUBTOTAL  - WASHROOM  ACCESSORIES,  ETC. 

Mirrors 

1.66 

2 

/m2GFA 

0 

250 

250 

170 

No. 

0.00 

0 

85.00 

170 

85.00 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

0.00 

0 

13.50 

54 

13.50 

54 

- 750  mm  wide 

5 

m 

0.00 

0 

17.50 

88 

17.50 

88 

14.7 

Finishing  Labour 

1 

house 

1,500.00 

1,500 

0.00 

0 

1,500.00 

1,500 

TOTAL  - INTERIOR  FINISHING 

28.4$  /m2GFA 

1,500 

2,793 

4 293 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


NOVEMBER  1991 


MEDICINE  HAT 


GROSS  FLOOR  AREA : 


151  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.50 

477 

19.00 

2,014 

23.50 

2,491 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21 

m2 

6.40 

134 

11.90 

250 

18.30 

384 

TOTAL  * FLOOR  COVERINGS 

19.04  /m2GFA 

611 

2.264  . 

liiiMi; 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

350.00 

350 

350.00 

350 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

355.00 

355 

355.00 

355 

TOTAL  - MISCELLANEOUS 


$.66  /m2QFA 


15& 


.70S 


85S 


SUBTOTAL  - MEDICiNE  HAT 


466.07  /m2GFA 


$23,672 


$47,304 


..  $76,376. 


GOODS  $ SerVICESTAX;.:.: . - 


$1,034 


$2,119 


$3153 


total-  MEDtOtNEHAT 


486.95  /m2GFA 


$24  106 


$49,42$ 


$73529 


MEDICINE  HAT  - PAGE  16 


DETAILED  COST  ESTIMATES  FOR  PEACE  RIVER 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.63 

187 

1.10 

327 

1.73 

514 

1.1.1 

Excavate  trench  for  garage  grade  ^eam. 

4 

m3 

5.00 

20 

10.00 

40 

15.00 

60 

1.1 

SUBTOTAL  - excavation 

3.80 

/m2GFA 

207 

367 

574 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.10 

81 

1.35 

100 

2.45 

181 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

4.20 

937 

4.20 

937 

TOTAL  - EXCAVATION  & BACKRLL 

11.21 

/ni2GFA 

288 

1,404 

1,692 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 
joists  (subcontract). 

40 

m 

27.50 

1,100 

13.25 

530 

40.75 

1,630 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

9.50 

247 

5.75 

150 

15.25 

397 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1 .0  m long 
including  6.35  mm  steel  plate. 

SUBTOTAL - CRIBBING 

Reinforcing  steel  in  footings  and 

2 

No. 

9.00 

18 

1.365 

20.00 

40 

720 

29.00 

58 

2.2.0 

2,085 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.85 

222 

0.85 

222 

2.2.1 

Reinforcing  steel  In  grade  beams. 

36 

kg 

0.00 

0 

0.85 

31 

0.85 

31 

2.2 

2.3 

SUBTOTAL - REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

1.67 

/m2  GFA 

0 

252 

252 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

101.00 

505 

101.00 

505 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

101.00 

101 

101.00 

101 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walls  (material  only). 

14 

m3 

0.00 

0 

101.00 

1,414 

101.00 

1,414 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

34.00 

714 

50.50 

1,061 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

3.60 

162 

1.55 

70 

5.15 

232 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

127 

m2 

0.60 

76 

0.70 

89 

1.30 

165 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

9.15 

128 

13.15 

184 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

• 4.00 

16 

9.15 

37 

13.15 

53 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

9.15 

64 

13.15 

92 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.30 

49 

1.30 

213 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewaik. 

74 

m2 

0.00 

0 

1.20 

89 

1.20 

89 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.70 

333 

7.60 

684 

11.30 

1,017 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

4.60 

138 

10.60 

318 

15.20 

456 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

4.60 

202 

10.60 

466 

15.20 

669 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50x0.6  m). 

1 

No. 

60.00 

60 

385.00 

385 

445.00 

445 

TOTAL  - CONCF^E  AND  GRAVEL 

59.81 

6*085 

9,0S2 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESRMATE 

PEACE  RIVER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3. 

3.1.0 

ROUGH  CARPENTRY 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wall  (38  x 140  mm) 

892 

m 

0.00 

0 

1.05 

937 

1.05 

937 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.70 

578 

0.70 

578 

- floor  joists  (38  X 235  mm) 

527 

m 

0.00 

0 

2.50 

1,318 

2.50 

1,318 

- cross  bridging  (38  x 38  mm) 

114 

m 

0.00 

0 

0.43 

49 

0.43 

49 

- strapping  to  basement  wall, 
full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.70 

119 

0.70 

119 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.50 

43 

2.50 

43 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.05 

63 

1.05 

63 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.70 

255 

0.70 

255 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.58 

41 

0.58 

41 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

18.00 

144 

18.00 

144 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

20.00 

1,020 

20.00 

1,020 

10  mm  roof,  ext.  grade  1 80  m2 

67 

shts 

0.00 

0 

9.60 

643 

9.60 

643 

3.1.2 

3.1 

Material  only  - 8mm  "Sturdiboard" 
wall  sheathing.  169  m2 

SUBTOTAL  ^ FRAMING  MATERIALS 

61 

■■;;'S7,32' 

shts 

/rh2GFA 

0.00 

0 

0 

7.00 

427 

5,635 

7.00 

427 

5,635 

3.2.0 

Material  Only  - Engineered  trusses 
at  600  mm  o.c.,  38  x 89  mm  No.  2 grade 
fir  or  better. 

- Howe  4/4, 5.5  m (18’)  span 

15 

No. 

0.00 

0 

33.00 

495 

33.00 

495 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

55.00 

550 

55.00 

550 

3 2 

- Howe  hip,  9.5  m (3T)  span 

SUBTOTAL  - ENGINEER^  TRUSSES 

6 

No. 

/m2GFA 

0.00 

0 

74.00 

444 

74.00 

444 

9.86 

1 ,489 

1,489 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELUNG  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.50 

10 

7.50 

30 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.50 

13 

7.50 

38 

6.4  mm  fir  plywood  in  risers 

6 

m 

5.00 

30 

0.90 

5 

5.90 

35 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.50 

10 

7.25 

29 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.50 

18 

7.25 

51 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

0.90 

7 

5.65 

45 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.50 

10 

7.00 

28 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.50 

20 

7.00 

56 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

0.90 

8 

5.40 

49 

3.3 

SUBTOTAL - STAIRS  MATERIAL 

2.39 

/m2GFA 

260 

101 

361 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.45 

284 

1.45 

284 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.55 

182 

4.55 

182 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.60 

28 

5.60 

28 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.20 

26 

2.20 

26 

-posts  (lOOx  100  mm) 

3 

m 

0.00 

0 

2.42 

7 

2.42 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.20 

35 

2.20 

35 

- balustrade 

132 

m 

0.00 

0 

0.72 

95 

0.72 

95 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.36 

/m2GFA 

0 

658 

658 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

29.00 

4,379 

0.00 

0 

29.00 

4,379 
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1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1 991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  PEACE  RIVER 


CONSTRUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 1 51  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

520.00 

520 

0.00 

0 

520.00 

520 

tOTAL-  RdU(^  OVRPENTRY 

8&37  /m2GFA 

5,159,.. 

7,083 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

2.20 

396 

4.60 

828 

6.80 

1,224 

TOTAL- ROOFtNQ 

8.11 

.99$ 

m 

1,224 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

600.00 

600 

600.00 

600 

5.1.1 

Wood  casement  windows  in 
naturai  wood  fir  casings. 

5 1 

- 900  x1250  mm  ^ I 

- 900  X 1550  mm 

QtlRTHTAI  wiKilhn\A/Q 

6 

2 

oe 

No. 

No. 

0.00 

0.00 

0 

0 

0 

305.00 

390.00 

1,830 

780 

3,210 

305.00 

390.00 

1,830 

780 

3,210 

OUDi  vl/VL  - VtiNUv/Wo 

/fflc  orA 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA ; 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

26.00 

26 

305.00 

305 

331.00 

331 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

26.00 

26 

200.00 

200 

226.00 

226 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  x 2085  x 35  mm  . 

1 

No. 

70.00 

70 

1,040.00 

1,040 

1,110.00 

1,110 

5.2 

SUBTOTAL  ^ EXTERIOR  DOORS  & SCREENS 

11.04 

/m2  GFA 

122 

1,545 

1,667 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  including  hardware. 

1 

No. 

120.00 

120 

600.00 

600 

720.00 

720 

, TOTAL  - WINDOWS  AND  DOORS 

$7*0? 

ytn$  GFA 

^ *5 

242 

5,356 

6,697 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

6.20 

924 

11.30 

1,684 

17.50 

2,608 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

5.10 

224 

10.65 

469 

15.75 

693 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

coNS-mucnoN  cost  estimate 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity  Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

SUBTOTAL  SOFFIT  & FASCIA 

Eavestrough  and  downspouts, 

70  m 

0.95 

67 

291 

2.35 

165 

3.30 

231 

6.2 

6.3 

633 

924 

aluminum  prefinished  fittings. 

100  m 

1.68 

168 

4.20 

420 

5.88 

588 

6.4 

Brick  facing  to  front  elevation. 

20  m2 

54.00 

1,080 

46.00 

920 

100.00 

2,000 

6.5 

Parging  to  concrete  wails. 

10  m2 

11.65 

117 

4.85 

49 

16.50 

165 

TOTAL  - EXTERIOR  CLADDINQ 

41.62  /m2GFA 

2^79 

3.705 

6,264 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 

Including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 house 

2,300.00 

2,300 

1,500.00 

1,500 

3,800.00 

3,800 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  iaundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 

or  152  litres)  - John  Woods  or 
equal. 

1 house 

0.00 

0 

2,250.00 

2,250 

2,250.00 

2,250 

40.07  /mZQFA 

2.300 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rale 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rale 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone:  vent  fans,  door-bell 
with  two  presses,  smoke  detectors. 

100  Amp.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,200.00 

1,200 

1,600.00 

1,600 

2,800.00 

2,800 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 

house 

0.00 

0 

850.00 

850 

850.00 

850 

TOTAL  - EUECTRICAL 

24.17  /m2  OFA 

1,20Q 

2,4$Q 

3,650 

9. 

HEARNG 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

300.00 

300 

900.00 

900 

1,200.00 

1,200 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

600.00 

600 

1,100.00 

1,100 

1,700.00 

1,700 

TOTAL- HEATING 

19.21 

m2QFA 

900 

2.000 

2,900 
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1 991  ALBERTA  HOUSE  COST  COMPARISON  STUDY  NOVEMBER  1 991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT)  PEACE  RIVER 

CONSTBUCTION  COST  ESTIMATE  GROSS  FLOOR  AREA : 1 51  m2 


Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

10. 

SPECIALTY  ITEMS 

10.1 

Range  hood 

1 

No. 

20.00 

20 

80.00 

80 

100.00 

100 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

700.00 

700 

1,625.00 

1,625 

2,325.00 

2,325 

10.3 

Vacuum  System  - rough-ln 

1 

house 

100.00 

100 

45.00 

45 

145.00 

145 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

32.00 

32 

38.00 

38 

TOTAL  - SPECIALTY  WBm 

n.27  /m2GFA 

82$ 

2.$08 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (1 3mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.10 

1,962 

2.75 

1,741 

5.85 

3,703 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.05 

145 

0.90 

124 

1.95 

269 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.00 

170 

4.05 

689 

5.05 

859 

PEACE  RIVER -PAGE  10 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.20 

107 

5.35 

476 

6.55 

583 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.27 

70 

0.57 

148 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.27 

18 

0.57 

39 

11.7 

Batt  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.70 

48 

2.23 

152 

2.93 

199 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.60 

34 

0.83 

46 

1.43 

80 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.44 

48 

0.33 

36 

0.77 

84 

11.10 

Caulk  (interior)  - fibreglass  tub/ 
shower  unit. 

15 

m 

0.87 

13 

0.40 

6 

1.27 

19 

TOTAL  - DRYWALL,  INSULATION  8^  CAULKING 

/m2GFA 

2.624 

$.358 

5.882 

12. 

CABINETS  & VANITIES 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

350.00 

2,450 

350.00 

2,450 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

230.00 

920 

230.00 

920 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

PEACE  RIVER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

r\ 

80.00 

560 

80.00 

560 

12.2 

Installation  Labour^ 

1 

house 

465.00 

il 

465 

0.00 

3,930 

0 

465.00 

3,930 

465 

TOTAL  - CABINETS  & VANITIES 

2911 

wmx 

I- .:465:<:;:: 

iiiiiiaiSffi 

4,395 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows. 

doors,  and  trim. 

21 

m2 

8.05 

169 

3.20 

67 

11.25 

236 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  to  drywall,  etc. 

451 

m2 

2.10 

947 

0.75 

338 

2.85 

1,285 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

24.50 

245 

7.00 

70 

31.50 

315 

13.1.3 

Two  coats  semigloss  on  bi-fold  doors. 

7 

No. 

33.00 

231 

8.50 

60 

41.50 

291 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.95 

183 

0.30 

58 

1.25 

241 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.75 

11 

1.25 

5 

4.00 

16 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

MatyEquip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

Prepare,  prime,  one  coat  semigloss 
on  balustrade. 

2 

m 

8.00 

16 

2.80 

6 

10.80 

22 

13.1 

SUBTOTAL  - INTERIOR  PAINTING 

15.93 

/m2GFA 

1,803 

603 

2.406 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

9.00 

72 

3.40 

27 

12.40 

99 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860  x 21 30  mm  garage  door 
and  frame. 

1 

No. 

73.00 

73 

28.00 

28 

101.00 

101 

13.2 

SUBTOTAL  r EXTERIOR  PAINTING 

1.32 

/m2GFA 

145 

65 

200 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.00 

56 

1.75 

25 

5.75 

81 

13.3.1 

Stain  finish  to  deck  handrail  and 

balustrade. 

16 

m 

6.00 

96 

1.45 

23 

7.45 

119 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.32 

/m2  GFA 

152 

48 

200 

TOTAL  - PAINTING,  STAIN  & LACQUER 

/waGFA 

2,100 

2.806 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

48.00 

48 

48.00 

48 

- 71 1 x 2080  mm 

3 

No. 

0.00 

0 

53.00 

159 

53.00 

159 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

54.00 

324, 

54.00 

324 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

PEACE  RIVER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 1 51  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  X 2080  mm 

1 

No. 

0.00 

0 

50.00 

50 

50.00 

50 

- 1220x2080  mm 

3 

No. 

0.00 

0 

88.00 

264 

88.00 

264 

- 1 320  X 2080  mm 

1 

No. 

0.00 

0 

93.00 

93 

93.00 

93 

- 1 524  X 2080  mm 

1 

No. 

0.00 

0 

98.00 

98 

98.00 

98 

- 1830x2080  mm 

1 

No. 

0.00 

0 

108.00 

108 

108.00 

108 

14.1 

14.2.0 

SUBTOTAL  - INTERIOR  DOORS 

Select  grade  fir/hemlock  in  handrail 

7.58 

/iil2GFA 

0 

1,144 

1,144 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

7.50 

30 

7.50 

30 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

110.00 

220 

110.00 

220 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 1 2 mm) 

- windows  44  m 

-doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.25 

451 

1.25 

451 

14.2.3 

Attic  access  hatch. 

- 610  X 610  mm  1 No. 

-762  x510  mm  1 No. 

OI  IQT/^TTAI  ••  lOAOlRIOO  'TDIkJlO  l-iAAtr\DAIl  ^ 

2 

No. 

0.00 

0 

40.00 

80 

40.00 

80 

14.3.0 

oUd  I U 1 AL  - OAoilHoo,  TRIMo  & HAlMDRAILb 

Lock  sets  to  exterior  doors. 

5,17 

2 

7ni2GFA 

sets 

0.00 

0 

0 

34.00 

781 

68 

34.00 

781 

68 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

PEACE  RIVER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA: 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.50 

53 

17.50 

53 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

1.00 

11 

1.00 

11 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.78 

/m2GFA 

0 

269 

269 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

9.00 

81 

9.00 

81 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

70.00 

140 

70.00 

140 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

7.00 

14 

7.00 

14 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

7.00 

42 

7.00 

42 

14.4 

SUBTOTAL  - WASHROOM  ACCESSORIES,  ETC. 

1.83 

/m2GFA 

0 

277 

277 

14.5 

Mirrors 

2 

No. 

0.00 

0 

90.00 

180 

90.00 

180 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

12.00 

132 

12.00 

132 

- 500  mm  wide 

4 

m 

' 0.00 

0 

13.00 

52 

13.00 

52 

- 750  mm  wide 

5 

m 

0.00 

0 

17.00 

85 

17.00 

85 

14.7 

Finishing  Labour 

1 house 

'■y  Oft 

1 ,650.00 

1,650 

i ftRft 

0.00 

0 

1,650.00 

1,650 

Ml  »c.r»ivn  rimipniMivj 

<;hj  iCD  \3r a 

l^oQU 

9/ w 
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1991  ALBERTA  HOUSE  COST  COMPARiSON  STUDY 
SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 
CONSTRUCTION  COST  ESTIMATE 


PEACE  RIVER 


NOVEMBER  1991 


GROSS  FLOOR  AREA  : 1 51  m2 


Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15. 

FLOOR  COVERINGS 

15.1 

32  oz,  100%  Nylon  carpet  with  6 mm 
(.25")  chip  foam  underlay. 

106 

m2 

4.70 

498 

23.20 

2,459 

27.90 

2,957 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfioor. 

21 

m2 

6.50 

137 

12.50 

263 

19.00 

399 

22.23  /m2GFA 

635  J 

2,722 

liiiasiii 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 

house 

0.00 

0 

350.00 

350 

350.00 

350 

16.2 

Cleaning 

1 

house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 

house 

0.00 

0 

210.00 

210 

210.00 

210 

TOTAL  - MISCELLANEOUS 


4.70  /m2GFA 


150 


?10 


SUBTOTAL**  PEACE  RIVER 


489.40  /,m2GFA 


840^38 


GOODS  ^ SERVICES  TAX 


$i.og& 


S2.21S 


$3,311 


TCrtAL-  PEACE  fflVER 


511.32  /m2GFA 


$25,557 


$51,653 


$77410 
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DETAILED  COST  ESTIMATES  FOR  RED  DEER 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

1. 

EXCAVATION  & BACKFILL 

1.1.0 

Excavate  for  basement,  wall  footings, 
and  bases. 

297 

m3 

0.59 

175 

1.20 

356 

1.79 

532 

1.1.1 

Excavate  trench  for  garage  grade  beam. 

4 

m3 

5.00 

20 

15.00 

60 

20.00 

80 

1.1 

SUBTOTAL  EXCAVATION 

4.05 

/m2GFA 

195 

416 

611 

1.2 

Backfill  to  basement  walls,  footings, 
and  grade  beams. 

74 

m3 

1.15 

85 

3.30 

244 

4.45 

329 

1.3 

Remove  surplus  excavated  material 
from  site. 

223 

m3 

0.00 

0 

5.50 

1,227 

5.50 

1,227 

TOTAL  - EXCAVATION  & BACKFILL 

14-36 

/m2GFA 

280 

1,887 

2,167 

2. 

CONCRETE  AND  GRAVEL 

2.1.0 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  footing,  bases  and 
basement  walls  including  placing  floor 

Joists  (subcontract). 

40 

m 

30.00 

1,200 

11.50 

460 

41.50 

1,660 

2.1.1 

Cribbing  including  placing  rebar  and 
pouring  concrete  in  interior  footing 
and  garage  grade  beam  and  including 
driveway  and  sidewalk  edge  form 
(subcontract). 

26 

m 

11.00 

286 

5.00 

130 

16.00 

416 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.1.2 

Teleposts  - 73  mm  x 1.0  m long 

2.1 

2.2.0 

including  6.35  mm  steel  plate. 

subtotal  r cribbing  \ 

Reinforcing  steel  in  footings  and 

2 

14.21 

No. 

/m2GFA 

9.50 

19 

1.505 

25.00 

50 

640 

34.50 

69 

2,145 

basement  walls  (material  only). 

261 

kg 

0.00 

0 

0.77 

201 

0.77 

201 

2.2.1 

2.2 

2.3 

Reinforcing  steel  in  grade  beams. 

SUBTOTAL  - REINFORCING  STEEL 

20  MPa  concrete  in  200  x 450  mm 

36 

kg 

0.00 

0 

0.77 

28 

0.77 

28 

1.52 

ifudxjirn 

0 

229 

229 

reinforced  footings  and  bases. 

5 

m3 

0.00 

0 

100.00 

500 

100.00 

500 

2.4 

20  Mpa  concrete  in  grade  beams. 

1 

m3 

0.00 

0 

100.00 

100 

100.00 

100 

2.5 

20  MPa  concrete  in  200  mm  reinforced 
basement  walis  (material  only). 

14 

m3 

0.00 

0 

100.00 

1,400 

100.00 

1,400 

2.6 

300  Dia.  reinforced  concrete  piles. 

- 2.00  m deep  8 No. 

-1.50  m deep  5 No. 

-1.22  m deep  8 No. 

21 

No. 

16.50 

347 

35.00 

735 

51.50 

1,082 

2.7 

100  mm  perforated  plastic  weeping 
tile  in  crushed  gravel  surround. 

45 

m 

4.25 

191 

1.50 

68 

5.75 

259 

2.8 

Two  coats  asphaltic  emulsion 
dampproofing  on  concrete  walls. 

. 

127 

m2 

0.60 

76 

0.90 

114 

1.50 

191 

RED  DEER  - PAGE  2 


1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

2.9 

150  mm  gravel  or  sand  bed  under 
basement  slab  on  grade. 

14 

m3 

4.00 

56 

15.40 

216 

19.40 

272 

2.10 

150  mm  gravel  or  sand  bed  under 
garage  slab  on  grade. 

4 

m3 

4.00 

16 

15.40 

62 

19.40 

78 

2.11 

150  mm  gravel  or  sand  bed  under 
driveway/sidewalk. 

7 

m3 

4.00 

28 

15.40 

108 

19.40 

136 

2.12 

4 Mil  polyethylene  vapour  barrier 
on  gravel  or  sand  bed. 

164 

m2 

1.00 

164 

0.30 

49 

1.30 

213 

2.13 

6x6  WWM  in  garage  slab,  driveway, 
and  sidewalk. 

74 

m2 

0.00 

0 

1.20 

89 

1.20 

89 

2.14 

75  mm  concrete  (20  MPa)  in  basement 
slab. 

90 

m2 

3.70 

333 

7.50 

675 

11.20 

1,008 

2.15 

100  mm  concrete  (25  Mpa)  in  garage 
slab  on  grade. 

30 

m2 

5.35 

161 

10.70 

321 

16.05 

482 

2.16 

100  mm  concrete  (25  Mpa)  in 
driveway  and  sidewalk  slab  on  grade. 

44 

m2 

5.35 

235 

10.70 

471 

16.05 

706 

2.17 

Precast  concrete  steps  with  supports, 

3 risers,  supporting  brackets  (size 

1.68  X 1.50  X 0.6  m). 

1 

No. 

60.00 

60 

190.00 

190 

250.00 

250 

TOTAL  - CONCRETE  AND  GRAVEL 

wMm 

5,966 

9,138 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

RED  DEER 

NOVEMBER  1991 

GROSS  FLOOR  AREA  : 151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3. 

ROUGH  CARPENTRY 

3.1.0 

Framing  Material 

(No.  2 grade  spruce  or  better) 

- exterior  wali  (38  x 140  mm) 

892 

m 

0.00 

0 

1.00 

892 

1.00 

892 

- interior  stud  wall  (38  x 89  mm) 

825 

m 

0.00 

0 

0.80 

660 

0.80 

660 

- floor  joists  (38  X 235  mm) 

527 

m 

0.00 

0 

2.45 

1,291 

2.45 

1,291 

- cross  bridging  (38  x 38  mm) 

114 

m 

0.00 

0 

0.49 

56 

0.49 

56 

- strapping  to  basement  wall, 

full  height  - (38  x 89  mm) 

170 

m 

0.00 

0 

0.80 

136 

0.80 

136 

- garage  door  beam  (3-38  x 235  mm) 

17 

m 

0.00 

0 

2.45 

42 

2.45 

42 

- miscellaneous  blocking 

60 

m 

0.00 

0 

1.00 

60 

1.00 

60 

- roof  framing  (38  x 89  mm) 

365 

m 

0.00 

0 

0.80 

292 

0.80 

292 

- fascia  board  (19  x 140  mm) 

70 

m 

0.00 

0 

0.65 

46 

0.65 

46 

3.1.1 

Material  Only  - Plywood  sheathing 

10  mm  subfloor  underlay  21  m2 

8 

shts 

0.00 

0 

15.00 

120 

15.00 

120 

16  mm  subfloor  (t.&  g.)  151  m2 

51 

shts 

0.00 

0 

16.00 

816 

16.00 

816 

10  mm  roof,  ext.  grade  180  m2 

67 

shts 

0.00 

0 

9.50 

637 

9.50 

637 

3.1.2 

Material  only  - 8mm  "Sturdiboard" 

3.1 

wall  sheathing.  169  m2 

SUBTOTAI  - FRAMINR  MATFRtAI  B 

61 

shts 

0.00 

0 

ti 

7.50 

458 

7.50 

458 

3.2.0 

r nrMviii>iv3  ivi/r  t c.ni/AL.o 

Material  Only  - Engineered  trusses 

/iTlt  orM 

V 

5,504 

5,504 

at  600  mm  O.C.,  38  X 89  mm  No.  2 grade 

fir  or  better. 

- Howe  4/4,  5.5  m (18’)  span 

15 

No. 

0.00 

0 

32.00 

480 

32.00 

480 

- Howe  hip,  5.5  m (18’)  span 

10 

No. 

0.00 

0 

48.00 

480 

48.00 

480 

3.2 

- Howe  hip,  9.5  m (31’)  span 

6 

No. 

0.00 

0 

70.00 

420 

70.00 

420 

OUD 1 1 ML  cl>l\3iMMCcrltU  1 nUootO 

9.14 

/m2GFA 

0 

1,380 

1,380 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.3.0 

Stair  - 6 risers 

38  X 235  mm  stringers 

4 

m 

5.00 

20 

2.45 

10 

7.45 

30 

38  X 235  mm  treads 

5 

m 

5.00 

25 

2.45 

12 

7.45 

37 

6.4  mm  fir  piywood  in  risers 

6 

m 

5.00 

30 

1.00 

6 

6.00 

36 

3.3.1 

Stair  - 8 risers 

38  X 235  mm  stringers 

4 

m 

4.75 

19 

2.45 

10 

7.20 

29 

38  X 235  mm  treads 

7 

m 

4.75 

33 

2.45 

17 

7.20 

50 

6.4  mm  fir  plywood  in  risers 

8 

m 

4.75 

38 

1.00 

8 

5.75 

46 

3.3.2 

Stair  - 9 risers 

38  X 235  mm  stringers 

4 

m 

4.50 

18 

2.45 

10 

6.95 

28 

38  X 235  mm  treads 

8 

m 

4.50 

36 

2.45 

20 

6.95 

56 

6.4  mm  fir  plywood  in  risers 

9 

m 

4.50 

41 

1.00 

9 

5.50 

50 

3.3 

SUBTOTAL  - STAIRS  MATERIAL 

2.39 

/m2GFA 

260 

101 

361 

3.4.0 

Deck  Material 

- decking  (38  x 89  mm) 

196 

m 

0.00 

0 

1.25 

245 

1.25 

245 

- joists  (38  X 235  mm) 

40 

m 

0.00 

0 

4.30 

172 

4.30 

172 

- stringers  (38  x 286  mm) 

5 

m 

0.00 

0 

5.00 

25 

5.00 

25 

- treads  (38  x 140  mm) 

12 

m 

0.00 

0 

2.25 

27 

2.25 

27 

- posts  (1 00  X 100  mm) 

3 

m 

0.00 

0 

2.20 

7 

2.20 

7 

- handrail  (38  x 140  mm) 

16 

m 

0.00 

0 

2.25 

36 

2.25 

36 

- balustrade 

132 

m 

0.00 

0 

0.70 

92 

0.70 

92 

3.4 

SUBTOTAL  - DECK  MATERIAL 

4.00 

/m2  GFA 

0 

604 

604 

3.5 

Labour  Only  - complete  house  framing 
including  trusses  and  window 
installation. 

151 

m2 

28.00 

4,228 

0.00 

0 

28.00 

4,228 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

3.6 

Labour  only  - complete  construction  of 

14  m2  cedar  deck  including  balustrade 

1.20  m high,  handrail  and  support  posts. 

1 

No. 

500.00 

500 

0.00 

0 

500.00 

500 

TOTAL  * ROUGH  CARPENTRY 

83>29  /maCFA 

4.980 

589 

12,577 

4. 

ROOFING 

4.1 

Asphalt  shingles,  mineral  granular 
surfaced  10.27  kg/m2  (210  lb/100  SF) 
and  flashing. 

180 

m2 

3.05 

549 

4.50 

810 

7.55 

1,359 

TOTAL -ROOFING 

S.00  /m2GFA 

549 

910 

1,359 

5. 

WINDOWS  AND  DOORS 

5.1.0 

Wood  window  comprising  insulated 
glass  sealed  unit,  2.45  x 1.68  m 
in  two  panels. 

1 

No. 

0.00 

0 

520.00 

520 

520.00 

520 

5.1.1 

Wood  casement  windows  in 
natural  wood  fir  casings. 

- 900  X 1250  mm 

6 

No. 

0.00 

0 

240.00 

1.440 

240.00 

1,440 

5.1 

- 900  X 1550  mm 

2 

No. 

0.00 

0 

285.00 

570 

285.00 

570 

bUBTOTAL  - WINDOWS 

16.75 

/rn2GFA 

0 

2,530 

2,530 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

5.2.0 

Exterior  - Insulated  metal  door, 
panel  pattern  915  x 2085  x 35  mm 

Including  paint  grade  fir  frame. 

1 

No. 

26.00 

26 

305.00 

305 

331.00 

331 

5.2.1 

Exterior  - Insulated,  flat  slab,  metal 
garage  entry  door  81 3 x 2085  x 35  mm 
including  paint  grade  fir  frame. 

1 

No. 

26.00 

26 

200.00 

200 

226.00 

226 

5.2.2 

Exterior  - Aluminum  patio  door 
c/w  insect  screen  and  prefinished 
aluminum  clad  fir  frames  and  casings 
sized  1 800  x 2085  x 35  mm  . 

1 

No. 

72.00 

72 

840.00 

840 

912.00 

912 

6.2 

SUBTOTAL  - EXTERIOR  DOORS  & SCREENS 

9.73 

/m2GFA 

124 

1.345 

1,469 

5.3 

Exterior  - Hemlock/mahogany  overhead 
garage  door  4860  x 2130  mm  high  raised 
cladwood  sectional  Including  hardv/are. 

1 

No. 

110.00 

110 

575.00 

575 

685.00 

685 

TOTAL  - WINDOWS  AND  DOORS 

3T0?  ym20FA 

534 

4,460 

4,684 

6. 

EXTERIOR  CLADDING 

6.1 

100  mm  vinyl  siding  including 
building  paper. 

149 

m2 

5.40 

805 

13.00 

1,937 

18.40 

2,742 

6.2.0 

Prefinished  perforated  aluminum 
soffit. 

44 

m2 

4.50 

198 

10.50 

462 

15.00 

660 
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1991  ALBERTA  HOUSE  COST  COMPARiSON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity  Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

6.2.1 

Prefinished  aluminum  fascia. 

70  m 

5.97  /rh2GFA 

100  m 

1.05 

74 

272 

185 

2.39 

167 

629 

380 

3.44 

241 

6.3 

Eavestrough  and  downspouts, 
aluminum  prefinished  fittings. 

1.85 

3.80 

5.65 

901 

565 

6.4 

Brick  facing  to  front  elevation. 

20  m2 

54.00 

1,080 

43.00 

860 

97.00 

1,940 

6.5 

Parging  to  concrete  walls. 

10  m2 

10.75 

108 

3.95 

40 

14.70 

147 

TOTAL  - EXTERIOR  CLADDING 

41.69  /m9GFA 

S.449 

3,846 

6^98 

7. 

PLUMBING 

7.1 

Complete  plumbing  rough-in  & finishing 
including  dishwasher  rough-in  and 
outside  hose  bibs  (Emco  or  equal). 

1 house 

2,150.00 

2,150 

1,400.00 

1,400 

3,550.00 

3,550 

7.2 

Complete  plumbing  fixtures  including: 

- 3 No.  water  closets 

- 3 No.  lavatory  basins 

- 2 No.  fibreglass  tub/shower  units 

- 1 No.  laundry  tub 

(The  above  Crane  or  equal) 

- 1 No.  kitchen  sink,  compartment, 
stainless  steel. 

- 1 No.  water  heater  (33.3  imp.  gal. 
or  152  litres)  - John  Woods  or 
equal. 

1 house 

0.00 

0 

2,100.00 

2,100 

2,100.00 

2,100 

ssiisiiiiiiiiiiiiiliMMiiii 

3742  /nl2GFA 

2;150 

iiiili,soo 

5.650 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

8. 

ELECTRICAL 

8.1 

Complete  electrical  installation 
excluding  fixture  supply:  fixtures, 
receptacles  and  connections  for  TV 
and  phone;  vent  fans,  door-bell 
with  two  presses,  smoke  detectors, 

100  Ar^p.-  32  breaker  service  board, 
wiring  for  future  garage  door  opener. 

1 

house 

1,225.00 

1,225 

1,550.00 

1,550 

2,775.00 

2,775 

8.2 

Material  only  - upgraded  lighting 
fixtures  Columbia  or  equal  (Allowance). 

1 house 

0.00 

0 

800.00 

800 

800.00 

800 

O CTI? 

9. 

tUt AL  - cLbCiiHUJAL 

HEATING 

9.1 

CSA  approved,  gas  fired,  forced  air 
furnace  complete  with  filter,  Honeywell 
or  equal  wallmount  thermostat  with 
heating  anticipator  and  warm-air  plenum 
humidifier  complete  with  humidistat. 

1 

No. 

275.00 

275 

850.00 

850 

1,125.00 

1,125 

9.2 

Complete  supply  and  return-air  ductwork 
system  including  main  ducts,  plenums, 

15  branch  supply  ducts  complete  with 

75  mm  X 250  mm  (3"  x 10")  Airco  or  equal 
supply  registers,  125  mm  (5")  diameter 
fresh  air  duct  and  125  mm  (5")  diameter 
combustion  air  duct. 

1 

house 

550.00 

550 

1,100.00 

1,100 

1,650.00 

1,650 

o 77C 

1 V 1 ^ ncn  1 

itdiZ  GFA 

825 

1 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTnUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

10. 

SPECIALTV'  ITEMS 

10.1 

Range  hood 

1 

No. 

22.00 

22 

75.00 

75 

97.00 

97 

10.2 

Install  fireplace  in  family  room 
including  dual  metal  construction 
extensions  and  elbows,  cap,  hearth, 
finishing  brickwork  to  hearth  and 
full  height  of  wall  by  2.4m  wide 
including  laminated  cedar  mantle. 

1 

No. 

650.00 

650 

1,550.00 

1,550 

2,200.00 

2,200 

10.3 

Vacuum  System  - rough-in 

1 

house 

70.00 

70 

40.00 

40 

110.00 

110 

10.4 

Mail  box  and  house  numbers 

1 

set 

6.00 

6 

32.00 

32 

38.00 

38 

TOTAL  - sPEdALTY  rre^ 

/m20FA 

74$ 

1,697 

2,445 

11. 

DRYWALL,  INSULATION  & CAULKING 

11.1 

Gypsum  wallboard  (13mm  standard)  on 
walls,  ceiling  and  around  stair  opgs, 
including  corner  bead,  taped  and  sanded 

- walls  435  m2 

- stair  openings  18  m2 

-ceiling  180  m2 

633 

m2 

3.40 

2,152 

2.65 

1,677 

6.05 

3,830 

11.2 

Finish  to  ceilings  - textured. 

138 

m2 

1.10 

152 

0.75 

104 

1.85 

255 

11.3 

Batt  insulation  RSI-3.5  (R20) 
to  walls. 

170 

m2 

1.05 

179 

3.85 

655 

4.90 

833 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESRMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

11.4 

(R40)  RSI-6.94  loose  fill  glass  fibre 
insulation  in  attic  space. 

89 

m2 

1.15 

102 

5.25 

467 

6.40 

570 

11.5 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  and  ceiling. 

259 

m2 

0.30 

78 

0.25 

65 

0.55 

142 

11.6 

4 Mil  polyethylene  vapour  barrier 
to  external  walls  of  basement. 

68 

m2 

0.30 

20 

0.25 

17 

0.55 

37 

11.7 

Ban  insulation  RSI-2.1  (R12) 
to  full  height  basement  walls. 

68 

m2 

0.80 

54 

2.40 

163 

3.20 

218 

11.8 

Batt  insulation  RSI-2.1  (R12) 

89  mm  thick  x 300  mm  wide 
at  rim  joist. 

56 

m 

0.70 

39 

0.88 

49 

1.58 

88 

11.9 

Caulk  (exterior) 

(exterior  doors,  windows,  junction 
of  siding  and  concrete). 

109 

m 

0.44 

48 

0.33 

36 

0.77 

84 

11.10 

Caulk  (interior)  - fibregiass  tub/ 
shower  unit. 

15  m 

0.82 

12 

0.42 

6 

1.24 

19 

AAVA. 

12. 

CABINETS  & VANITIES 

: : : : : : 

p y/p 

12.1.0 

Vanities  and  base  cabinets  - supply. 

7 

m 

0.00 

0 

310.00 

2,170 

310.00 

2,170 

12.1.1 

Kitchen  wall  cabinets  - supply. 

4 

m 

0.00 

0 

200.00 

800 

200.00 

800 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

12.1.2 

Countertops  - supply. 

7 

m 

0.00 

0 

75.00 

525 

75.00 

525 

12.2 

Installation  Labour. 

1 

house 

450.00 

0 

450 

0.00 

3,495 

0 

450.00 

3,495 

450 

TOTAL-  CABINETS  AVANfUES 

26.13  /fll2GFA 

' 450 

3,945 

13. 

PAINTING,  STAIN  & LACQUER 

13.1.0 

Interior  work  - Prepare,  prime  two 

coats  of  enamel  paint  on  windows, 

doors,  and  trim. 

21 

m2 

7.50 

158 

3.20 

67 

10.70 

225 

13.1.1 

Interior  work  - Prepare,  prime  two 

coats  of  latex  or  semigloss 

paint  to  drywall,  etc. 

451 

m2 

1.95 

879 

0.75 

338 

2.70 

1,218 

13.1.2 

Two  coats  semigloss  on  internal  doors 

and  frames. 

10 

No. 

24.00 

240 

7.00 

70 

31.00 

310 

13.1.3 

Two  coats  semigloss  on  bl-fold  doors. 

7 

No. 

28.00 

196 

8.50 

60 

36.50 

256 

13.1.4 

Prepare,  prime,  one  coat  semigloss 

on  baseboards  and  shelving. 

193 

m 

0.95 

183 

0.30 

58 

1.25 

241 

13.1.5 

Prepare,  prime,  one  coat  semigloss 

on  handrails. 

4 

m 

2.50 

10 

1.25 

5 

3.75 

15 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESRMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item 

Description 

Quantity 

Unit 

Labour 

Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 
Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

13.1.6 

13.1 

Prepare,  prime,  one  coat  semigioss 
on  balustrade. 

2 

m 

/m2GFA 

7.50 

15 

1.681 

2.50 

5 

603 

10.00 

20 

SUBTOTAL  - INTERIOR  PAINTING 

15.13 

2,284 

13.2.0 

Exterior  work  - Prepare,  prime,  two 
coats  of  enamel  paint  on  windows, 
doors,  and  trim. 

8 

m2 

8.60 

69 

3.25 

26 

11.85 

95 

13.2.1 

Exterior  work  - Prepare,  prime,  and 
paint  4860x21 30  mm  garage  door 
and  frame. 

1 

No. 

70.00 

70 

28.00 

28 

98.00 

98 

13.2 

SUBTOTAL  - EXTERIOR  PAINRNG 

1.28 

/m2GFA 

139 

54 

193 

13.3.0 

Stain  finish  to  cedar  deck. 

14 

m2 

4.10 

57 

2.05 

29 

6.15 

86 

13.3.1 

Stain  finish  to  deck  handrail  and 
balustrade. 

16 

m 

5.25 

84 

1.40 

22 

6.65 

106 

13.3 

SUBTOTAL  - DECK  & HANDRAIL  FINISH 

1.27 

/m2GFA 

141 

51 

192 

TOTAL-  PAINTWG,  STAIN  & LACQUER 

liiiMa::;: 

mZGFA 

708 

2,669 

14. 

INTERIOR  FINISHING 

14.1.0 

Interior  - Hollow  core  door  and  frame, 
ribbon  cut,  mahogany  face 
- 450  X 2080  mm 

1 

No. 

0.00 

0 

56.00 

56 

56.00 

56 

- 71 1 X 2080  mm 

3 

No. 

0.00 

0 

61.00 

183 

61.00 

183 

- 762  X 2080  mm 

6 

No. 

0.00 

0 

62.00 

372 

62.00 

372 
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1991  ALBERTA  HOUSE  COST  COMPARISOS^  STUDY 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

CONSTRUCTION  COST  ESTIMATE 

RED  DEER 

NOVEMBER  1991 

GROSS  FLOOR  AREA : 151  m2 

Item 

Description 

Quantity 

Labour  Labour  Mat/Equip 

Unit  Unit  Rate  Item  Cost  Unit  Rate 

Mat/Equip 

Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

14.1.1 

Mahogany  faced  bi-fold  closet 

doors  complete  with  hardware. 

- 762  X 2080  mm 

1 

No. 

0.00 

0 

42.00 

42 

42.00 

■42 

- 1220  x2080  mm 

3 

No. 

0.00 

0 

78.00 

234 

78.00 

234 

- 1320  x2080  mm 

1 

No. 

0.00 

0 

81.00 

81 

81.00 

81 

- 1 524  X 2080  mm 

1 

No. 

0.00 

0 

85.00 

85 

85.00 

85 

- 1 830  X 2080  mm 

1 

7.61 

No. 

0.00 

0 

n 

96.00 

96 

lAO 

96.00 

96 

1 i AQ 

14.2.0 

Select  grade  fir/hemlock  in  handrail 

V 

1 i J ^5? 

i,i4y 

50  mm  diameter  c/w  brackets. 

4 

m 

0.00 

0 

6.85 

27 

6.85 

27 

14.2.1 

Hemlock  wood  railing  c/w  spindles, 

railing  shoe,  and  newel  posts. 

2 

m 

0.00 

0 

115.00 

230 

115.00 

230 

14.2.2 

Select  grade  fir/hemlock  in  window 

and  door  trim,  and  base  (62  x 12  mm) 

- windows  44  m 

- doors  144  m 

-base  173  m 

361 

m 

0.00 

0 

1.20 

433 

1.20 

433 

14.2.3 

Attic  access  hatch. 

-610  x610  mm  1 No. 

-762  x510  mm  1 No. 

Ql  IRTOTAI  ir*ACtM#^C  T’DIftAC  0 UAMnDAIfl  C 

2 

No. 

0.00 

0 

42.00 

84 

42.00 

84 

14.3.0 

oUdiUIAL  - v>fVoil>lv30,  iHllvlb  ot  HAINUHAILo 

Lock  sets  to  exterior  doors. 

' 5.1 3 

2 

/nfl2GFA 

sets 

0.00 

0 

0 

36.00 

775 

72 

36.00 

775 

72 

14.3.1 

Security  deadbolt. 

1 

No. 

0.00 

0 

32.00 

32 

32.00 

32 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLTT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Labour 

Labour 

Mat/Equip 

Mat/Equip 

Total 

Total 

Item 

Description 

Quantity 

Unit 

Unit  Rate 

Item  Cost 

Unit  Rate 

Item  Cost 

Unit  Rate 

Cost 

14.3.2 

Latch  sets. 

7 

sets 

0.00 

0 

15.00 

105 

15.00 

105 

14.3.3 

Bathroom  privacy  latch  sets. 

3 

sets 

0.00 

0 

17.50 

53 

17.50 

53 

14.3.4 

Door  stops. 

11 

No. 

0.00 

0 

0.75 

8 

0.75 

8 

14.3 

SUBTOTAL  - DOOR  HARDWARE 

1.79 

/m2GFA 

0 

270 

270 

14.4.0 

Washroom  accessories 

- 3 No.  toilet  paperholders 

- 3 No.  soap  dishes 

- 3 No.  towel  bars 

9 

No. 

0.00 

0 

9.00 

81 

9.00 

81 

14.4.1 

Medicine  cabinets 

2 

No. 

0.00 

0 

65.00 

130 

65.00 

130 

14.4.2 

25  mm  dia.  chrome  shower  curtain  rods. 

2 

No. 

0.00 

0 

6.00 

12 

6.00 

12 

14.4.3 

18  mm  dia.  chrome  coat  rods. 

6 

No. 

0.00 

0 

6.00 

36 

6.00 

36 

14.4 

SUBTOTAL  - WASHROOM  ACCESSORIES,  ETC. 

1.72 

/m2  GFA 

0 

259 

259 

14.5 

Mirrors 

2 

No. 

0.00 

0 

85.00 

170 

85.00 

170’ 

14.6 

Shelving  - Douglas  fir  plywood, 
lipped  one  edge. 

- 450  mm  wide 

11 

m 

0.00 

0 

11.00 

121 

11.00 

121 

- 500  mm  wide 

4 

m 

0.00 

0 

12.00 

48 

12.00 

48 

- 750  mm  wide 

5 

m 

0.00 

0 

16.00 

80 

16.00 

80 

14.7 

Finishing  Labour 

1 house' 

^ OH  ifr\0 

1,550.00 

1,550 

0.00 

0 

O HlO 

1,550.00 

1,550 

4 422 

1 3QU 
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1991  ALBERTA  HOUSE  COST  COMPARISON  STUDY 

NOVEMBER  1991 

SINGLE  DETACHED  DWELLING  - (4  LEVEL  SPLIT) 

RED  DEER 

CONSTRUCTION  COST  ESTIMATE 

GROSS  FLOOR  AREA : 

151  m2 

Item  Description 

j Labour 

Quantity  Unit  Unit  Rate 

Labour 

Item  Cost 

Mat/Equip 

Unit  Rate 

Mat/Equip 
Item  Cost 

Total 

Unit  Rate 

Total 

Cost 

15.  FLOOR  COVERINGS 

15.1  32  02, 100%  Nylon  carpet  with  6 mm 


(.25")  chip  foam  underlay. 

106  m2 

4.30 

456 

18.90 

2,003 

23.20 

2,459 

15.2 

Sheet  vinyl  flooring  2.5  mm  (0.100") 
thick  with  adhesive  to  subfloor. 

21  m2 

6.00 

126 

10.00 

210 

16.00 

336 

TOTAL  - FLOOR  COVeTINGS 

iiiiiiiiiiii 

16. 

MISCELLANEOUS 

16.1 

Garbage  Removal 

1 house 

0.00 

0 

500.00 

500 

500.00 

500 

16.2 

Cleaning 

1 house 

150.00 

150 

0.00 

0 

150.00 

150 

16.3 

Permits 

1 house 

0.00 

0 

390.00 

390 

390.00 

390 

TOTAL  - MISCELLANEOUS 

$.89  /m2GFA 

15$ 

890 

1,040 

474.25  /m2GFA 

$24,150 

$47,462 

$71,612 

GOODS  ^ sarvicEs  tax 

$1,0S2 

$2.12$ 

$3,208 

TOTAL- 

reodeer 

495.50  /fpSGFA 

$25,232 

$49,586 

$74,820 
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APPENDIX 

REDUCED  DRAWINGS  - SINGLE  DETACHED  DWELLING 


♦ f 

»400  10M  ^ tMO  ^ t«IO 


BASEMEWT/FOUNDATIOW  PLAN 


arM 


MAIN/UPPER  FLOOR  PLAN 


h-ii  V A-dr  Id 
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BUILDING  CROSS  SECTION 


SPECIFICATIONS 


I 

I 


FOUNDATIONS  SPECIALTIES 


DOORS  AND  WINDOWS 


RTTINGS 
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